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MONTANA  HIGHlAfAY  HISTORY 
VOLUME  II 


PREFACE 

An  historical  record  of  highway  matters  in  Montana  was  presented 
in  a  publication  entitled  "History  of  the  Montana  State  Highway  Department 
from  1913  to  1942".    This  book  was  released  in  January  1943,  and  it  contained 
a  condensed  account  of  highway  matters  from  pre-territorial  days  through  the 
year  of  1942. 

Considerable  space  was  devoted  to  the  service  which  transportation 
provided  in  the  early  development  of  the  State,  but  the  greater  part  of  the 
history  dealt  with  highway  matters  as  they  developed  during  the  period  from 
1913,  when  the  first  State  Highway  Commission  was  appointed,  until  the  ter- 
mination of  that  period  of  history  in  1942. 

Since  the  year  of  1942,  the  history  of  operations  of  the  State 
Highway  Coraraissi^on  has  lain  in  an  uncorrelated  mass  of  reports,  correspond- 
ence, laws,  and  other  source  material  filed  in  various  divisions  of  the 
department.     It  has  long  been  evident  that  a  second  volume  of  the  history 
should  be  published  which  would  provide  a  ready  and  convenient  reference 
for  principal  historical  developments.    This  current  volume  of  ^'History  of 
Montana  State  Highway  Commission  from  1943  to  1959"  has  been  prepared  to 
fulfill  that  need. 

The  history  has  been  arranged  to  present  a  chronological  record  of 
the  important  highway  developments  as  they  occurred  in  each  year.  Consider- 
able attention  is  granted  to  Federal  laws  for  the  reason  that  the  laws  and 
regulations  pertaining  to  Federal-aid  have  had  a  strong  influence  on  corre- 
sponding State  relationships. 

The  annual  historical  record  is  supplemented  and  followed  by  a 
series  of  summary  tables  pertaining  to  finances,  statistics,  and  other 
matters  of  interest  in  highway  history. 


YEAR  OF  1943 


In  1943,  the  Nation's  activities  were  devoted  almost  exclusively 
in  furtherance  of  the  war  effort.    This  condition  also  applied  to  the  highway 
situation.    Accomplishments  in  the  State  were  governed  by  the  following  re- 
strictions and  stipulations : 

1.  All  unexpended  peacetime  highway  allocations  of  Federal-aid 
were  frozen  for  the  duration  of  the  emergency.  Construction 
was  controlled  by  the  Defense  Highway  Act  of  1941.  Projects 
were  limited  to  those  on  the  Strategic  Network  of  Highways. 
This  system  of  highways  was  selected  as  being  most  essential 
in  connection  with  the  war  effort,  and  any  project  for  improve- 
ment on  the  system  had  to  be  certified  by  the  Secretary  of  War 
or  the  Secretary  of  Navy  as  to  its  importance.    In  recognition 
of  the  Federal  interest  in  these  highways,  the  basic  Federal 
participating  ratio  was  increased  to  75.0^  of  the  total  cost, 
with  the  ratio  in  Montana  being  1^,5%  Federal  money. 

2.  Steel  and  other  critical  materials  were  under  strict  control 
and  could  be  obtained  only  on  a  high  priority  rating.  This 
provision  had  the  effect  of  restricting  replacement  or  repair 
of  existing  facilities. 

3.  Rationing  gasoline,  tires,  tubes,  and  other  automotive  supplies 
produced  a  drastic  reduction  in  wartime  highway  travel.  This 
resulted  in  a  substantial  decrease  in  the  amount  of  motor  fuel 
sales  with  a  consequent  loss  in  the  motor  fuel  tax  which  was 
almost  the  sole  source  of  State  highway  revenue.    The  reduction 
in  highway  travel  was  also  augmented  by  the  fact  that  a  large 
part  of  the  State's  population  had  entered  the  armed  services  or 
had  migrated  to  other  states  where  war  industries  had  been  estab- 
lished. 

4.  The  curtailment  of  construction  work,  and  to  a  certain  extent 
the  maintenance  work,  resulted  in  a  substantial  reduction  in 
the  personnel  requirements  of  the  department.    Employees  were 
encouraged  to  seek  work  related  to  the  war  effort  with  the  under- 
standing that  every  effort  would  be  made  to  re-employ  them  after 
termination  of  the  emergency.    The  higher  salaries  and  wages 
offered  by  the  war  industries  also  assisted  in  depleting  the 
number  of  highway  employees. 

5.  To  assist  in  the  highway  movement  of  war  materials  and  supplies, 
the  Federal  government  encouraged  the  States  to  adopt  vehicular 
load  and  dimensional  specifications  which  would  be  as  liberal  as 
possible,  consistent  with  th?  physical  condition  of  the  highways. 


Federal  legislation  was  enacted  increasing  the  authorizations  of 
the  Defense  Highway  Act  of  1941*    Money  was  also  authorized  for  payment  of 
claims  on  the  part  of  other  governmental  units  to  compensate  for  damages  to 
roads,  streets  or  other  facilities  as  the  result  of  the  movement  of  war  goods 
and  personnel.    Authorizations  of  funds  were  also  increased  for  defense  access 
roads. 

Some  degree  of  anticipation  of  the  future  termination  of  the  war 
emergency  was  reflected  in  an  authorization  of  Federal-aid  for  engineering 
and  economic  investigations  for  postwar  projects.    Also  authorized  was  a 
survey  to  determine  the  need  for  a  system  of  express  highways  throughout  the 
United  States.    This  was  the  first  step  taken  towards  the  designation  of  an 
Interstate  System  of  Highways  as  later  provided  for  in  the  Federal-Aid  Highway 
Act  of  1944. 

The  following  State  laws  relating  to  highways  were  enacted  during 
the  1943  Legislative  Assembly: 

1.  Chapter  175  revised  the  financial  district  law  by  repealing  the 
section  providing  that  60^  of  the  State  construction  funds 
should  be  spent  on  unimproved  mileage.    The  same  law  provided 
that  an  overrun  in  allocated  moneys  in  any  financial  district 
was  permitted  up  to  15%  of  the  annual  allocationo 

2.  Chapter  199  created  the  Montana  Highway  Patrol  Board,  to  be 
composed  of  the  members  of  the  State  Highway  Commissiono  The 
law  also  contained  numerous  provisions  regarding  operation  of 
the  highway  patrol. 

3.  Chapter  217  authorized  the  issuance  of  $8,000,000  in  highway 
debenture  bonds  to  finance  the  anticipated  postwar  highway  con- 
struction program.    It  authorized  the  sale  of  up  to  $4^000,000 
in  bonds  in  1944,  $2,000,000  in  1945,  and  $2,000,000  in  1946. 
Existing  debenture  bonds  were  to  be  retired  with  money  from  the 
new  sales.    The  5<^  motor  fuel  tax  was  pledged  for  redemption  of 
proposed  bonds.    It  also  provided  that  the  gasoline  tax  was  to 

■=  be  increased  by  1(^  and  the  tax  on  diesel  fuel  was  to  be  in- 

ceased  by  22^«    A  special  election  date  was  set  for  June  8,  1943 
for  the  purpose  of  voting  on  this  matter.    In  a  test  case,  the 
Supreme  Court  declared  the  act  unconstitutional  as  being  in  con- 
flict with  the  existing  law  pledging  support  of  the  gasoline  tax 
revenue  for  the  repayment  of  the  existing  debenture  bonds. 

The  year  of  1943  could  be  described  as  a  period  when  the  major  effort 
was  devoted  towards  support  of  the  war.    New  construction  could  be  performed 
only  on  highways  which  were  a  part  of  the  Strategic  Network.    The  remaining 
highways  throughout  the  State  were  kept  in  tolerable  condition  through  the  use 
of  maintenance  forces  and  funds.    Expenditures  were  down  from  a  FY  1940  high 
of  $10,008,000  to  $4,491,000  in  FY  1943.    Income  decreased  correspondingly 
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from  a  FY  1940  high  of  $10,242,000  to  a  low  of  $5^278,000  in  FY  1943o 


During  this  year^,  there  was  a  realization  that  preliminary  plans 
should  be  made  for  the  resumption  of  highway  construction  after  the  emer- 
gency was  terminated o    Action  was  taken  at  both  the  State  and  Federal  levels 
in  this  respect o 

YEAR  OF  1944 

In  1944^  there  was  a  continuation  of  the  v/artime  policy  of  restricted 
construction,  materials  and  travels    There  was  even  further  curtailment  of 
highway  activities  as  evidenced  by  the  drop  in  State  Highway  Expenditures  to 
a  new  low  of  $3^970^000  in  FY  1944  and  decreased  income  of  $4^779^000^ 

Being  an  even-numbered  year  there  was  no  State  Legislative  Assembly; 
consequently,  there  were  no  new  State  laws  pertaining  to  highv/ayso    There  was 
a  very  important  development ^  however c,  in  Federal  legislationo 

The  Federal-Aid  Highway  Act  of  1944#  which  was  approved  on  December 
20,  1944,  became  the  foundation  for  an  extensive  postwar  highway  construction 
program.    It  became  apparent  that  victory  was  in  sight  and  that  plans  would 
have  to  be  made  to  start  a  postwar  construction  program,  that  would  rectify 
the  accumulated  deficiencies  in  highway  construction  which  had  occurred  during 
the  war  years. 

Congress  authorized  the  appropriation  of  $1^500^000^000  to  be  spread 
over  three  postwar  years  at  the  rate  of  $500p000p000  per  yearo    The  first  post- 
war year  was  defined  to  end  June  30  following  the  date  on  which  the  President 
declared  an  end  to  the  emergency  or  following  the  date  that  Congress ^  by  a  con- 
current resolution  of  both  houses^  declared  that  the  emergency  had  been  re- 
lieved to  the  extent  that  justification  was  evident  for  proceeding  with  the 
construction  provided  for  in  the  Acto    Such  a  resolution  was  passed  by  Congress 
on  October  2,  1945 ^  establishing  the  fiscal  year  ending  June  30^,  1946  as  the 
first  postwar  years, 

The  1944  Act  had  far-reaching  effects,.  It  not  only  provided  greatly 
increased  amounts  of  Federal-aid p  but  it  also  expanded  the  types  of  highways 
on  which  this  money  could  be  spent  for  construction  purposes « 

The  Hayden-Cartwight  Act  of  1934  authorized  Federal-=Aid  for  expend- 
iture on  farm-to-market  or  feeder  roads o    These  roads  came  to  be  known  as  a 
Federal-Aid  Secondary  System,,    This  system  in  Montana^  comprising  103  routes 
of  1833.3  miles J  was  approved  by  the  Public  Roads  Administration  on  February 
7,  1942. 

The  1944  Act  granted  funds  for  a  greatly  expanded  Federal-Aid 
Secondary  System  with  the  provision  that  the  principal  secondary^  feeder  or 
farm-to-market  roads  should  be  selected  by  the  States  in  cooperation  with 
the  appropriate  local  officials  and  the  Commissioner  of  Public  Roads o 
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It  was  also  provided  in  the  1944  Act  that  Federal-aid  funds  were 
authorized  for  projects  on  the  Federal-Aid  Highway  (Primary)  System  in  urban 
areas 0    Urban  areas  were  defined  as  municipalities  or  other  urban  places  of 
5,000  population  or  moreo 

As  the  result  of  the  findings  of  the  survey  of  needed  expressways, 
as  included  in  the  1943  Federal  legislation,  provision  was  made  in  the  1944 
Act  for  a  National  System  of  Interstate  Highways o    This  system,  of  not  to 
exceed  40,000  miles,  was  to  be  located  to  connect  the  principal  cities,  metro- 
politan areas  and  industrial  centers;  to  serve  the  national  defense j  and  to 
connect  with  important  highways  in  Canada  and  Mexico o    The  routes  were  to  be 
selected  through  joint  action  of  the  state  highway  departments  of  each  state 
and  adjoining  states,  subject  to  concurrence  of  the  Public  Roads  Administrationo 

The  1944  Act  provided  that  the  $500,000^000  for  each  postwar  year 
was  to  be  distributed  by  systems  as  follows  s 

$225^000,000  for  the  Federal-Aid  Highway  System  (Primary-System) 

$150,000,000  for  principal  secondary  and  feeder  roads  (Secondary 
System)  outside  municipalities  of  5»000  population  or  more. 

$125jOOO,000  for  projects  on  the  Federal-Aid  Highway  System 
(Primary  System)  in  urban  areas » 

The  $225^000,000  for  the  Federal-Aid  Highway  System  (Primary  System) 
was  to  be  divided  among  the  several  states  on  the  basis  of  the  regular  and 
long-standing  formula  of  l/3  on  area,  I/3  on  population  and  I/3  on  post  road 
mileage  in  each  state., 

The  $150,000,000  for  secondary  or  feeder  roads  (Secondary  System) 
was  to  be  divided  among  the  states  on  the  basis  of  the  same  formula  pre- 
scribed for  the  Primary  System,  with  the  exception  that  rural  population 
was  to  be  substituted  for  total  population o 

The  $125,000,000  for  urban  projects  on  the  Federal-Aid  Highway  System 
(Primary  System)  was  to  be  divided  among  the  states  on  the  basis  of  population 
in  places  of  5^000  or  more  in  each  state  as  compared  with  the  population  in 
places  of  5 3 000  or  more  in  the  entire  United  States c 

As  might  be  expected,  Montana  fared  well  under  the  apportionjnent 
formulas  involving  factors  other  than  population,  but  the  State  received  a 
very  small  proportion  of  the  money  apportioned  on  the  basis  of  urban  popula- 
tiono  •  " 


Stated  briefly,  Primary  System  money  could  be  used  to  finance  any 
eligible  project  on  the  Federal-Aid  Highway  System  (Primary  System)  regard- 
less of  urban  area  status »    Secondary  System  money  could  be  used  only  on 
those  eligible  projects  located  outside  cities  or  urban  areas  of  5<)000  popula- 


tion  or  more^  provided  that  the  road  involved  was  on  the  approved  Secondary 
SysteiHo    Urban  money  could  be  spent  only  on  projects  on  the  Primary  System 
which  were  located  within  the  urban  areas  as  defined o    Interstate  System 
money  could  be  spent  only  on  projects  located  on  those  routes, which  were 
included  in  the  Interstate  Systemo    Since  the  Interstate  System  was  to  be 
included  as  part  of  the  Primary  System^  Interstate  System  routes  could  be 
improved  with  Primary  or  Interstate  funds ^  or  if  located  in  urban  areasp  they 
could  be  improved  with  Urban  fundso 

The  1944  Act  provided  only  one  year  of  grace  period  beyond  the  year 
of  apportiorjnent  for  the  expenditure  of  funds o    Failure  to  expend  the  funds 
within  this  period  resulted  in  lapsing  of  the  unexpended  funds  and  their  re- 
apportionment to  other  states «    A  later  amendment  of  June  21^  1947  provided 
that  a  two  year  grace  period  would  be  allowed  instead  of  the  prescribed  one 
year  grace  periods 

A  new  provision  of  the  1944  Act  stated  that  the  entire  cost  of  con- 
struction of  grade  crossing  elimination  projects  could  be  paid  from  Federal 
funds o    Only  50%  of  the  right-of-way  costs  could  be  paid  out  of  Federal  funds. 
Instead  of  the  previous  practice  of  designating  certain  amounts  of  money  for 
grade  crossing  elimination  projects^  the  new  law  stipulated  that  up  to  \Q)%  of 
the  money  for  all  systems  could  be  applied  to  such  projectso    Railways  were 
required  to  participate  in  the  cost  of  any  projects  to  the  extent  that  they 
benefited  from  such  constructiono 

YEAR  OF  1945 

The  nation  was  still  at  war  during  the  greater  part  of  1945 »  There 
was  some  easing  of  travel  restrictions  and  release  of  some  critical  materials, 
but  the  results  were  not  reflected  in  any  expanded  highway  activity  for  that 
year.  Expenditures  increased  moderately  over  FY  1944  but  amounted  to  only 
$5,4665,000  for  FY  1945o    Receipts  also  increased  slightly  to  $5^370pOOo 

The  State  Legislature  m.et  again  in  1945s  ^^'^  one  of  its  principal 
acts  was  to  provide  for  a  special  election  for  the  purpose  of  voting  on  a 
proposed  $12^0003  000  debenture  bond  issue  to  finance  the  Staters  share  of  the 
postwar  highway  programo    The  bonds  v/ere  to  be  issued^,  as  required^,  over  a 
10  year  period  beginning  in  1946 o    The  interest  rate  was  limited  to  U%s  and 
the  5<^  per  gallon  motor  fuel  tax  was  pledged  for  support  of  the  bonds »  The 
outstanding  debenture  bonds  were  also  to  be  retired  from  the  proceeds  of  the 
new  issue o    The  enabling  legislation  was  contained  in  Chapter  39  of  the  1945 
Session  Lawso    The  special  election  favored  the  bond  issue  by  a  vote  of  38,756 
for  and  8,326  against o 

Chapter  74  of  the  1945  Session  Laws  modified  a  previous  section  of 
the  law  which  restricted  expenditures  for  engineering  and  administration  to 
of  the  State  highway  expenditures o    The  law  was  changed  so  that  the  B%  limita- 
tion appled  only  to  administrative  charges o 


"5- 


Chapter  86  prescribed  that  the  chief  engineer  was  to  be  knowi  as 
the  "State  Highway  Engineer".    The  State  Highway  Commission  was  granted  au- 
thority to  establish  the  salaries  of  the  State  Highway  Engineer  and  other 
employees.    This  act  also  granted  powers  to  the  State  Highway  Commissiono 

Other  legislation  of  interest  included^ 

lo      Creation  of  a  Highway  Patrol  Retirement  fund  with  the  Staters 
cost  to  be  derived  from  the  retention  of  10%  of  the  driver ^s 
license  collections o 

2o      Special  postwar  levies  were  authorized  at  the  rate  of  5  mills 
for  the  county  road  and  bridge  fund  and  5  mills  for  the  city 
street  fund. 

3 9      A  special  use  fuel  permit  vras  required  for  the  purchase  of 
motor  fuelj  other  than  gasoline,  used  on  the  highways,, 

4°      A  retirement  system  was  created  for  State  personnelo 

5»      It  was  specified  that  a  previously  authorized  overrun  of  15^ 
in  a  financial  district's  construction  funds  would  have  to  be 
deducted  from  the  folloivdng  yearns  apportionment  to  that  district. 

During  the  last  part  of  1944  and  the  first  half  of  1945,  the  State 
had  engaged  in  a  project  to  determine  an  equitable  method  for  establishing  an 
enlarged  Secondary  System  and  for  dividing  the  mileage  of  this  system  among  the 
counties  in  the  State »    It  had  previously  been  determined  that  an  ultimate 
system  should  not  be  larger  than  10%  of  the  total  road  mileage  in  the  State, 
or  6,822  mileso  After  considerable  research  and  deliberation^  it  was  decided 
that  this  amount  of  mileage  should  be  divided  among  the  counties  on  the  basis 
of  a  two  factor  formula,  as  computed  from  traffic.    Equal  weight  was  given  to 
the  distribution  by  counties  of  traffic  off  the  Primary  System  and  the  dis- 
tribution by  counties  of  the  highest  traffic-bearing  roads  throughout  the 
State,  arranged  in  descending  order  until  a  total  of  6,822  miles  was  reached. 
The  average  of  the  mileages  derived  from  these  two  computations  was  used  in 
allocating  the  6,822  miles  to  the  individual  counties o 

The  6,822  mile  system  was  considered  to  be  an  ultimate  system  which 
the  State  could  eventually  construct j  however,  the  selection  of  an  initial 
system  was  based  on  a  much  lower  mileage  totalo    After  consultation  with  the 
county  officials,  the  State  Highway  Commission  submitted  for  review  of  the 
Public  Roads  Administration  a  tabulation  of  recommended  routes  equal  to 
2,873o8  mileso    This  tabulation  included  1,707.2  miles  of  roadway  which  had 
previously  been  approved  in  prewar  transactions.    In  the  final  review,  the 
Public  Roads  Administration  approved  an  initial  Secondary  System,  as  of 
November  7p  1945s  equal  to  2,465.1  miles .    The  remaining  mileage  within  the  \ 
6,822  mile  total  was  to  be  submitted  later,  as  the  need  arose,  in  increments 
of  substantial  sizeo 
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'  On  the  basis  of  tentative  allocations  of  Federal-aid  for  the  post- 

war years,  as  provided  in  the  1944  Act,  an  estimate  was  made  of  the  amount 
of  construction  money  which  would  be  available  for  Secondary  System  purposes. 
The  computations  showed  that  an  estimated  $3*107,277  per  year  in  Federal-aid 
would  be  apportioned  to  the  State  for  the  Secondary  System,    This  amount  of 
Federal-aid  would  require  $2,336,446  in  State  matching  funds,  and  this  amount 
of  money  was  divided  among  the  counties  and  financial  districts  on  the  basis 
of  incompleted  Secondary  System  mileage  in  each  county  within  the  6,822  mile 
allocation.    The  same  figures  were  used  for  the  three  postwar  years  of  1946, 
1947  and  1948,  as  provided  in  the  1944  Act. 

In  accordance  with  the  provisions  of  the  1944  Act,  the  State  Highway 
Commission  also  recommended,  in  conjunction  with  actions  of  the  adjoining 
states,  those  highways  which  should  be  included  in  the  National  System  of 
Interstate  Highways.    The  original  submission  of  June  l6,  1945  included  the 
following : 

lo      Uo  Se  Highway  No.  10  from  the  Idaho  line  at  Lookout  Pass  via 
Mssoula,  Butte,  Bozeman,  Livingston,  Billings,  I4iles  City, 
Glendive  and  Wibaux  to  the  North  Dakota  line. 

2.  U.  S.  Highway  No.  91  from  the  Idaho  line  at  Mondia  via  Butte, 
Helena,  Great  Falls  and  Shelby  to  the  Canadian  line  at  Sweet- 
grass. 

3o  Uo  Sc  Highway  No.  87  from  the  Wyoming  line  south  of  Wyola  via 
Billings,  Roundup  and  Lewistown  to  a  terminus  in  Great  Falls. 

After  reviewing  the  selection,  the  Federal  Works  Administrator 
approved,  on  August  2,  1947s  the  designation  of  U.  So  Highways  Noo  10  a.n^  91, 
but  deleted  the  portion  of  U,  S.  Highway  No.  87  from  Billings  to  Great  Falls, 
leaving  the  portion  of  U.  S.  Highway  87  north  from  the  Wyoming  line  to  Billings 
on  the  system. 

YEAR  OF  1946 

The  effects  of  the  1944  Act  and  the  Highway  Debenture  Act  of  1945 
were  becoming  evident  in  increased  highway  activity  during  1946.    On  June  15, 
1946,  the  first  issue  (Series  A)  of  the  new  bonds  was  sold  in  the  amount  of 
$1,500,000  at  an  interest  rate  of  l.OO^o    These  bonds  had  a  ten  year  term 
with  a  redemption  date  of  June  15,  1956.    This  money,  together  with  other 
money  in  the  State  Highway  Fund,  was  used  to  retire  the  existing  bonds  which 
had  been  issued  under  the  Highway  Debenture  Act  of  1938.    Series  2  of  the 
existing  bonds,  in  the  amount  of  $1,500,000,  was  redeemed  on  July  1,  1946,  and 
Series  1,  in  the  same  amount,  was  redeemed  on  September  15,  1946. 

There  normally  would  have  been  a  new  Federal-Aid  Highway  Act  in  1946, 
but  the  1944  Act  had  previously  provided  for  the  postwar  period,  so  additional 
legislation  was  not  necessary. 
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During  FY  1946^  receipts  increased  to  $75  720^766^  and  expenditures 
increased  to  $7 s>ol9 ^Okko    Expenditures  were  approximately  39%  greater  than  in 
FY  1945,  but  they  still  were  only  75%  of  the  expenditures  in  prewar  FY  1940, 

The  year  of  1946  may  be  described  as  a  period  of  adjustment  and  tran- 
sition towards  a  postwar  period  of  increased  highway  constraction  and  mainte- 
nance o    Surveys  were  being  made  and  plans  were  being  prepared  for  postwar  con- 
struction projects o    Many  highway  employees^  who  had  left  the  department  for 
service    in  the  armed  forces  or  war  industries^  returned  and  were  re-employed. 
Replacements  were  obtained  for  some  of  the  deteriorated  pieces  of  maintenance 
equipment  o 

YEAR  OF  1947 

During  1947  there  was  an  acceleration  of  the  postwar  highway  program. 
Expenditures  for  FY  1947  amounted  to  -$lC\l64j425  -  an  amount  equal  to  the  pre- 
war high  established  in  FY  1940  and  about  33%  higher  than  the  expenditures  for 
FY  1946. 

There  was  no  Federal  legislation  of  importance  to  highways  during 

this  year. 

The  following  minor  State  legislation  was  enacted? 

1.      Chapter  145  of  the  1947  Session  Laws  increased  the  permissible 
county  road  Lax  levy  to  10  mills «, 

2c      Chapter  264  provided  that  the  State  Highway  Commission  could 
enter  into  agreement  with  the  Public  Roads  Administration  and 
the  National  Park  Service  for  the  purpose  of  maintaining 
approach  roads  to  the  National  Parks* 

3o      Chapter  267  created  a  driver *s  examination  section  in  the 

Highway  Patrol  and  adopted  the  Uniform  Motor  Vehicle  Operators' 
and  Chauffeurs*  Licensing  Act. 

YEAR  OF  1948 

The  Federal-Aid  Highway  Act  of  1948  authorized  Federal-aid  in  the 
amount  of  $450^000^000  per  year  for  FY  1950  and  1951o    This  amount  was 
$50,000^000  less  than  the  $500^000^000  authorized  in  the  1944  Acto 

It  may  be  noted  that  the  1944  Act  authorized  Federal-aid  from  fiscal 
years  1946^  1947  and  1948;  the  1948  Act  authorized  Federal-aid  for  fiscal 
years  1950  and  1951^    There  wasg  therefore,  no  Federal-aid  authorized  for 
fiscal  year  1949°    This  situation  occurred  because  m-any  of  the  States  were  not 
in  a  position  to  utilize  the  full  amount  of  Federal-aid  apportioned  under  the 
1944  Acto    For  this  reason^  the  grace  period  allowed  for  matching  the  Federal- 
aid  under  the  1944  Act  was  extended  to  three  years  instead  of  the  customary 
two  year  period o 


The  annual  authorization  of  $450^000^000  v/as  divided  as  f ollows  «° 


Federal-Aid  Highway  System  (Primary  System)  -  k5%  =  $202^500^000 
Secondary  &  Feeder  Roads  (Secondary  System)  -  30%  -  $135 $000, 000 
Federal^Aid  Highway  System  in  Urban  Areas  -  25%  -  $112,500,000 

The  1948  Act  also  required  that  a  study  be  made  concerning  the 
status  of  improvement  of  the  National  System  of  Interstate  Highways* 

An  amount  equal  to  $20^000^000  per  year  was  authorized  for  improve- 
ment on  roads  on  the  Forest  Highway  Systemo 

As  the  result  of  a  financial  analysis,  it  became  evident  that  the 
additional  revenue  to  become  available  from  the  sale  of  bonds  would  be  only 
enough  to  meet  the  immediate  needs  of  the  department  and  that  it  would  be 
necessary  to  obtain  additional  revenue  to  match  the  rapidly  accumulating 
Federal-aid o    In  recognition  of  this  situation^  the  Governor  appointed  a 
Montana  Highway  Planning  Committee  on  August  1%  194Bo 

This  committee  was  composed  of  7B  persons  with  representation  from 
each  of  the  twelve  financial  districtso    Various  industries,  associations, 
and  other  groups  interested  in  highway  matters  were  represented  on  the 
committee o 


An  executive  coramitteej  composed  of  one  person  from  each  financial 
district,  was  selected  to  determine  the  course  of  action  to  be  takeno  After 
analyzing  the  situation,  studying  the  available  information,  and  conferring 
with  numerous  groups,,  the  committee  presented  several  recommendations  to  the 
Governor,    Briefly  stated,  recommendations  were  made  that s 

Ic      It  was  evident  that  an  additional  $2,500,000  per  year  would  be 
required  to  place  the  State  in  a  position  of  meeting  its 
financial  needs c 


2e      To  raise  the  additional  $2,500,000,  the  gasoline  tax  should  be 
raised  to  6*^^  the  diesel  tax  to  8^,  and  a  tax  should  be  collect- 
ed for  other  types  of  fuels  used  on  the  highways o 

3o      A  highway  use  tax  should  be  applied  at  the  following  rates o 

Passenger  cars  -  $lo00  per  passenger  capacity,  with  a 
maximum  of  $5o00  per  vehicle o 

Trucks  and  trailers  -  $5° 00  per  ton  for  vehicles  of  2 
ton  or  less;  $10,, 00  per  ton  for  vehicles  over  2  tons. 

4o      A  determined  effort  should  be  made  to  reduce  fraudulent  motor 
fuel  tax  refund  claims o    Six  additional  inspectors  should  be 
employed  to  assist  in  a  vigorous  enforcement  program,, 


5.  The  State  Highway  Commissioners  should  be  selected  from  the 
State  as  a  whole,  rather  than  from  the  five  commissioner 
districts. 

6.  A  study  should  be  made  of  the  possibility  of  revising  the 
formula  for  dividing  the  State  construction  funds  among  the 
twelve  financial  districts.    It  was  recommended  that  consid- 
eration be  given  to  factors  such  as  the  number  of  persons 
served,  the  volume  of  traffic,  the  tonnage  of  traffic,  and  the 
revenue  produced  from  traffic  using  the  highways., 

7.  The  7^  System  should  be  reduced  to  a  suitable  size  by  deleting 
mileage  that i 

a.c      Exceeded  the  amount  that  the  State  could  reasonably 
expect  to  construct  and  maintain  properlyc 

bo      Was  of  local  service  and  that  did  not  serve  traffic 
of  statewide  origin,, 

Co      That  served  only  a  small  volume  of  traffic,  regardless 
of  origin  or  location. 

8.  A  new  committee  should  be  appointed  by  the  Governor  to  include 
at  least  two  members  from  the  Senate  and  two  members  from  the 
House  and  also  other  persons  to  represent  the  broad  interests  of 
the  State e    Since  Montana  was  the  only  state  having  a  financial 
district  law,  a  study  should  be  made  concerning  the  desirability 
of  continuing  or  discarding  the  lawo 

9.  Congress  should  be  memorialized  to  liberalize  the  amount  of 
Federal  money  authorized  for  Forest,  Indian,  and  Federal  Lands 
highway  projects  and  also  to  increase  the  Federal  participating 
ratio  for  Federal-aid  projects o 

Expenditures  for  FY  1948  amounted  to  $14,200,052,  an  increase  of  40^ 
over  FY  1947. 


Series  B  Bonds  in  the  amount  of 
with  an  interest  rate  of  2oOQ%o  Series  C 
the  amount  of  $3,000,000  with  an  interest 


$2,000,000  were  sold  on  April  1,  1948 
Bonds  were  sold  on  July  15,  1948  in 
rate  of  1,90^« 


YEAR  OF  1949 


The  recommendations  of  the  Montana  Highway  Planning  Committee  were 
presented  to  the  Thirty-First  Legislative  Assembly  with  the  following  results; 

1.      Chapter  167  of  the  1949  Session  Laws  authorized  an  increase  in 
the  motor  fuel  tax  to  6(/;  per  gallon »    No  special  taxation  was 
enacted  for  diesel  or  other  motor  fuels <> 
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2,      Chapter  208^  known  as  the  Motor  Vehicle  Use  Tax  Actp  enacted 
new  fees  to  be  applied  to  vehicles  for  use  of  the  highways « 
Passenger  cars  paid  a  flat  fee  of  $3<,00o    Taxes  on  trucks 
ranged  from  $5oOO  for  trucks  of  1  ton  or  less  to  $100oOO  for 
trucks  over  5  tonso    Trailer  fees  ranged  from  $2o00  for  trailers 
of  1  ton  or  less  to  $100 o 00  for  trailers  over  5  tons*  Temporary 
trip  fees  were  established  for  out-of-state  vehicles o 

It  was  learned  that  new  passenger  carsp  purchased  after  the 
assessment  date  of  January  1  of  the  year^  were  not  subject  to 
property  tax  for  that  yearo    This  was  considered  to  be  an  in- 
equitable situation^  and  it  provided  a  potential  new  source  of 
revenue  for  support  of  highways o    Chapter  208  provided  that  a 
fee  should  be  collected  on  these  vehicles  ranging  from  $32cOO 
downward  to  $8o00j,  depending  on  the  quarter  in  which  the  vehicle 
was  purchased o 

Reciprocity  on  truck  and  trailer  registration  was  allowed  under 
Chapter  208  in  accordance  with  the  existing  practice o 

The  county  treasurers  were  charged  with  the  responsibility  for 
collecting  all  taxes  under  Chapter  208 o    The  counties  were  to 
retain  ^%  of  the  fees  for  collection  expenses j  with  the  remain- 
ing 95^  to  be  deposited  in  the  State  Highway  Fundo 

Chapter  51  of  the  1949  Session  Laws  provided  that  moneys  in  the  State 
Highway  Fund  could  be  spent  on  toll  bridges  if  the  State  Highway  Commission 
decided  that  such  action  was  desirable o 

Since  the  Legislature  did  not  take  any  action  towards  the  creation  of 
another  highway  planning  committeej  the  Governor  appointed  a  new  committee  on 
September  13,  1949°    This  group  was  known  as  the  Governor's  Interim  Highway 
Committee.    Sixty  persons  were  appointed  to  the  Committee  from  the  12  financial 
districts,  and  an  additional  20  persons  were  selected  on  a  stateiA,ide  basis  from 
various  industries ,  associations  and  other  groups  interested  in  highway  matters « 
Since  the  greater  part  of  the  activity  of  this  Committee  occurred  during  1950, 
the  accomplishments  of  the  group  are  described  in  the  section  devoted  to  that 
year. 

The  last  group  of  bonds ^  known  as  the  Series  D  Bonds,  was  sold  on 
March  15,  1949  in  the  amount  of  $5 i,  500^000  and  at  an  interest  rate  of  2oOO^o 
The  debt  service  charge  for  payment  of  interest  and  principal  on  all  bonds 
amounted  to  $1,422^000  per  year  following  the  date  of  the  last  saleo  This 
amounted  to  a  substantial  reduction  in  the  revenue  available  for  highways 
which  was  to  be  felt  for  many  years  until  the  bonds  were  finally  retired* 

YEAR  OF  1950 

The  Governor's  Interim  Highway  Committee  continued  its  investigation 
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of  the  highway  problem  during  1950 o    One  member  from  each  financial  district 
was  selected  to  serve  on  the  executive  committee o    The  investigation  of  this 
committee  was  very  extensive  and  many  factors  were  considered  which  had  not 
been  reviewed  by  the  previous  committees o 

After  a  comprehensive  review  of  the  highway  situation,  and  after 
consultation  with  numerous  groups  which  were  interested  in  highway  matters, 
the  Committee  presented  several  recommendations  in  its  report  to  the  Governor, 
These  recommendations  were  contained  in  a  report  entitled  "A  MONTANA  HIGMAY 
PROGRAM  -  Report  and  Proposal  of  the  Governor's  Interim  Highway  Committee,  1950". 

The  following  is  a  condensed  version  of  the  recommendations  of  the 

Committee: 

1.  It  was  recommended  that  a  12  man  State  Highway  Commission  be 
established  in  place  of  the  present  5  man  Commission,  One 
commissioner  was  to  be  appointed  by  the  Governor  from  each  of 
the  12  financial  districts o    Staggered  terms  of  eight  years 
were  recommended  for  the  members o 

2.  A  long  range  highi\ray  program  should  be  prepared  by  financial 
districts  and  published  so  that  the  citizens  could  be  informed 
of  proposed  developments* 

3»      An  administrator  should  be  appointed  by  the  Commission  to  direct 
the  activities  of  the  department*    The  Administrator  shall  have 
the  power  to  employ  or  discharge  employees*, 

4.      A  merit  system  should  be  established  to  control  the  selection, 
promotionj  or  dismissal  of  employees* 

5«»      It  was  felt  that  the  present  load  limits  specified  for  vehicles 
operating  on  the  highways  were  sufficiently  high  to  permit 
proper  usage  of  the  highways o    It  was  recommended  that  there  be 
no  increase  in  the  legal  load  limits  and  that  the  present  limits 
be  strictly  enforcedo 

6.  In  conformance  with  a  general  belief  that  there  was  considerable 
evasion  of  the  motor  fuel  tax  because  of  illegal  refunds,  it  was 
recommended  that  there  be  stricter  enforcement  of  the  law  per- 
taining to  refunds  and  that  consideration  be  granted  to  a  pro- 

, posal  that  motor  fuel  sold  for  non-highway  use  be  colored  or 
otherwise  identified  separately  from  the  motor  fuel  sold  for 
highway  useo 

7.  The  existing  Highway  Use  Tax  was  to  expire  on  December  31?  1951, 
and  the  Committee  recommended  that  this  law  be  replaced  with  a 
Gross  Vehicle  Weight  Tax  Law*    The  use  tax  fee  on  trucKs  and 
trailers  was  based  on  the  manufacturer's  rated  capacity  of  the 
vehicle,  and  the  Committee  felt  that  the  gross  operating  weight 
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of  the  vehicle  was  a  better  base  for  taxationo 

It  was  recommended  by  the  Committee  that  the  method  of 
taxation  of  buses    ^  trucks  and  trailers  be  changed  from 
the  existing  combination  of  a  graduated  use  tax  and  a 
graduated  license  fee^  based  on  rated  capacity,  to  a 
graduated  gross  vehicle  weight  tax  and  a  flat  license  fee 
of  $10o00o    The  recommended  gross  weight  fee  ranged  from 
IlloOO  for  a  vehdcle  weighing  less  than  6,000  pounds  to 
$342 o 00  for  a  vehicle  weighing  42^000  pounds »    A  fee  of 
$30o00  per  ton  was  specified  for  weights  in  excess  of 
425,000  pounds  o 

Small  trailers  (up  to  1,000  pounds)  were  to  pay  a  $5oOO 
weight  fee  and  a  $5oOO  license  plate  fee.     House  trailers 
were  to  pay  a  fee  equal  to  50^  per  foot  of  overall  length,  plus 
a  $5oOO  license  plate  feeo    Mileage  rates  were  specified  from 
60 00  mills  to  360 50  mills  per  mile,  depending  on  weight,  for 
itinerant  trucks o    Farm  trucks  were  to  be  granted  half  rates 
up  to  14^000  pounds  but  were  to  pay  full  rates  for  14,000 
pounds  and  over»    It  was  recommended  that  tne  new  passenger 
car  tax  be  changed  from  a  flat  rate  to  a  rate  based  on  1%  of 
the  FOB  factory  price  of  the  vehicle,  with  quarterly  adjust- 
ments « 

8.  The  Committee  recommended  that  the  2/o  Petroleum  Production  Tax 
be  deposited  in  the  State  Highway  Fund  instead  of  the  General 
Fundo    It  also  recommended  that  the  surplus  of  income  over  ex- 
penses of  the  Montana  Railroad  Commission  be  deposited  in  the 
State  Highway  Fund  instead  of  the  General  Fundo 

9.  It  was  felt  that  the  advertising  expenditure  of  the  State  was 
too low  and  that  the  amount  should  be  increased  to  at  least 

4  or  5  times  the  present  rateo 

10.  It  was  recommended  that  right-of-way  be  purchased  far  in  advance 
of  the  proposed  contract  award  in  order  to  obtain  a  better  price 
for  the  State o    It  was  also  felt  that  assessed  valuation  of  the 
property  should  be  considered  as  prima  facie  evidence  of  the 
value  of  the  propertyo 

11.  An  "Anti-Diversion  Amendment"  to  the  Constitution  should  be 
passed  so  that  highway-user  revenue  could  not  be  diverted  to 
non-highway  purposes o 

12.  The  highway  patrol  fines,  fees  and  forfeitures  should  be  used 
for  support  of  the  Highway  Patrol  instead  of  the  existing  pro- 
cedure where  this  money  vms  deposited  in  the  General  Fund  and 
appropriations  for  the  Patrol  made  from  the  General  Fund.  It 
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was  also  recommended  that  the  size  and  operations  of  the 
Highway  Patrol  be  enlargedo 

13.      Other  recommendations  included  the  imposition  of  a  motor  fuel 
tax  on  fuel,  in  excess  of  20  gallons,  brought  into  the  State 
in  the  tanks  of  trucks ;  staggering  of  license  plate  expiration 
dates  to  relieve  the  rush  in  the  first  two  months  of  the  year; 
the  improvement  of  highway  construction  specifications  so  that 
there  would  be  less  element  of  risk  to  the  contractor  and  he 
could  lower  his  bid  prices;  full  consideration  be  given  to 
highway  safety  in  the  design  and  operation  of  the  highway  sys- 
tem; and  a  recommendation  that  a  Legislative  Fact—Finding  Com- 
mittee be  appointed  to  continue  the  study  of  the  highway  sit- 
uationo     It  was  suggested  that  this  committee  be  composed  of 
six  members  from  the  Senate  and  six  members  from  the  House o 

Considerable  space  has  been  devoted  to  the  recommendations  of  the 
Governor's  Interim  Highway  Committee  for  the  reason  that  this  Committee  had 
made  a  very  extensive  review  of  the  highway  situation,  and  the  recommendations 
of  the  Committee  were  to  have  considerable  influence  on  State  legislation  in 
the  Session  of  1951  and  later  sessionso 

The  Federal-Aid  Highway  Act  of  1950  provided  for  Federal-aid  author- 
izations for  fiscal  years  1952  and  1953*    The  following  annual  amounts  were 
authorized : 

$225,000,000  for  Federal--Aid  (Primary)  Highway  System 

$150,000,000  for  Federal"Aid  Secondary  Highway  System 

$125,000,000  for  Federal"Aid  (Primary)  Highway  System  in 
urban  areas o 

The  moneys  were  divided  among  the  states  on  the  basis  of  the  exist- 
ing formulas.    States  were  allowed  the  year  of  apportionment  plus  two  addition- 
al years  for  expenditure  of  the  funds o 

A  new  provision  of  the  law  required  that  each  state  have  a  Secondary 
Roads  Division  in  the  department  in  order  to  qualify  for  Federal-Aid  Secondary 
System  funds. 

The  new  law  provided  that  Federal-aid  could  be  used  to  pay  the  prin- 
cipal on  bonds  sold  by  the  states  for  the  purpose  of  expediting  construction 
on  the  Federal-aid  systems o    Such  use  of  Federal-aid  was  restricted  to  the 
proportion  that  would  prevail  in  normal  construction  procedures o 

Another  provision  specified  that  further  Federal-aid  could  not  be 
spent  in  any  county  or  city  where  these  local  governments  had  failed  to  meet 
maintenance  responsibilities  with  respect  to  projects  which  had  previously 
been  improved  with  Federal-aid  within  their  jurisdictions o 
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It  was  required  that  the  state  highway  departments  hold  public 
hearings  in  any  instances  where  proposed  construction  on  Federal-aid 
systems  would  bypass  any  city  or  towno 

Authorizations  of  not  to  exceed  $75^000  were  provided  to  assist 
in  the  President's  Highway  Safety  Conference o 

By  the  year  of  1950^  State  highway  revenue  had  reached  $18,395,722 
and  expenditures  amounted  to  $183,382,2960    The  expenditure  rate  was  almost 
double  that  of  1940^,  and  highway  operations  were  proceeding  at  an  accelerated 
rate» 

As  the  result  of  a  re=-computation  of  the  Primary  System  mileage 
chargeable  against  the  7^  limitation,  it  was  determined  that  mileage  was 
available  for  the  designation  of  additional  routes  on  the  Primary  Sys-tem. 
This  extra  mileage  became  available  for  two  reasons  s 

lo  It  had  been  determined  that  mileage  in  urban  areas  (cities  of 
5,000  population  or  more  and  their  designated  environs)  would 
no  longer  be  charged  against  the  1%  System  mileage o 

2»      Over  a  period  of  years  and  as  the  result  of  highway  relocations, 
the  length  of  the  Primary  System  highways  had  been  shortened  to 
the  extent  that  additional  mileage  became  available  within  the 
1%  System  limitations o 

This  available  mileage  was  utilized  by  designating  two  additional 
routes  on  the  Federal-Aid  Primary  Systemo 

The  highway  from  Circle  to  Sidney  was  approved  by  the  Bureau  of  Public 
Roads,  effective  September  20^  1950o    The  new  route  was  described  as  follows: 

Route  51     From  a  point  on  Federal-aid  road  Noo  25  north  of 
Circle  to  a  point  on  Federal-Aid  road  Noo  20  near  Sidneyo 
(The  western  terminus  of  this  route  was  changed  to  a  point 
on  FA  Route  15  south  of  Circle  as  of  September  13,  1951° ) 

This  routing  absorbed  FAS  Route  260  from  Sidney  to  Lambert j  there- 
fore, FAS  Route  260  was  deleted  from  the  Federal-Aid  Secondary  System. 

In  the  second  transaction^  FAS  Route  210  along  the  east  shore  of 
Flathead  Lake  was  designated  as  Route  52  and  was  approved  by  the  Bureau  of 
Public  Roads  as  of  November  13s  1950o  In  concurrent  action,  FAS  Route  210 
was  deleted  from  the  Federal-=Aid  Secondary  System, 

As  the  result  of  these  actions,  the  Primary  System  mileage  charge- 
able against  the  7^  System  limitation  amounted  to  4j702o4  miles,  a  technical 
overrun  of  5o4  miles  above  the  permissible  limit  of  4s697oO  miles. 
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Many  of  the  recommendations  of  the  1950  Interim  Committee  were 
introduced  as  proposed  legislation  during  the  Thirty=Second  Legislative 
Assembly,  but  the  only  acts  of  importance  to  pass  were  those  pertaining  to 
p  gross  vehicle  weight  tax  and  a  companion  bill  establishing  a  flat  fee 
basis  for  registrationo 

Chapter  219  of  the  1951  Session  enacted  a  gross  vehicle  weight  tax 
on  trucks  ranging  from  $6»00  for  trucks  under  6,000  pounds  to  $320 o 00  for 
trucks  under  42,000  pounds.    Fees  for  trailers  were  established  at  a  level 
equal  to  75^  of  the  corresponding  fees  for  trucks o    Farm  vehicles  were  granted 
a  special  rate  equal  to  20^  of  the  regular  rate,  and  a  60^  rate  was  established 
for  livestock  and  logging  vehicles o    Buses    were  taxed  at  the  rate  of  $7«>00 
for  each  seat  in  excess  of  7  seats o    The  new  car  passenger  car  tax  was  set  at 
1^  of  the  FOB  factory  price o    Temporary  trip  permit  fees  were  provided  amount- 
ing to  $5oOO  for  trips  under  400  miles  and  $10oOO  for  trips  over  400  miles. 
Vehicles  under  6,000  pounds  were  exempt  from  the  temporary  trip  feeso  The 
counties  were  permitted  to  retain  5%  of  the  fees  collected  under  this  act ;  the 
remaining  95^  of  the  fees  were  to  be  deposited  in  the  State  Highway  Fund. 

This  act  became  effective  on  January  1,  1952  and  replaced  the  Motor 
Vehicle  Use  Tax  Act  which  mb.s  to  expire  on  December  31^  1951o 

Chapter  221  established  a  flat  registration  fee  of  $10o00  for 
trucks  and  trailers  in  lieu  of  the  previous  fees  which  were  graduated  accord- 
ing to  the  rated  capacity  of  the  vehicleo 

Chapter  204  enacted  a  financial  responsibility  law  which  provided 
that  persons  involved  in  accidents  resulting  in  death^  personal  injury,  or 
property  damage  exceeding  $100o00  would  have  to  produce  evidence  of  lia- 
bility insurance  or  post  a  bond  of  suitable  amount o    Failure  to  do  so  would 
result  in  suspension  of  the  driver *s  license o 

The  legislation  enacted  during  the  1951  Session  accomplished  very 
little  towards  the  objective  of  providing  sufficient  revenue  to  permit  the 
State  to  match  Federal-aid  promptly  upon  its  apportionment,,    The  annual 
income  from  the  Gross  Vehicle  Weight  Tax  was  approximately  equal  to  that  of 
its  predecessor p  the  Motor  Vehicle  Use  Tax»    During  the  following  years, 
various  interim  groups  recommended  different  methods  of  raising  new  revenue, 
but  the  moderate  increases  which  were  enacted  were  '^nly  enough  to  keep  pace 
with  the  rising  cost  of  operating  the  department, exclusive  of  construction 
activities o 

The  need  for  additional  State  revenue  was  further  complicated  by 
the  increasing  amounts  of  Federal-aid  made  available  to  the  states o    It  was' 
recognized  at  the  national  level  that  highway  deterioration  and  obsolescence 
was  increasing  faster  than  the  rate  of  replacement  construction;  therefore,  the 
Federal-aid    authorizations     .^ere  increased  with  the  passage  of  each  biennial 
Federal-Aid  Acto    Corresponding  action  at  the  State  level  lagged  with  the 


result  that  the  State  continued  to  lose  ground  in  the  effort  to  obtain 
sufficient  revenue  to  permit  the  full  and  prompt  matching  of  available 
Federal-aid o 


YEAR  OF  1932 

The  Federal-Aid  Highway  Act    of  1952  authorized  a  total  of  $550,000,000 
in  Federal-aid  apportionments  for  fiscal  years  1954  and  1955°    This  amount, 
which  was  10^  greater  than  the  1950  Act  authorizations,  was  distributed  as 
follows : 

$247,500,000  for  Federal-Aid  Primary  Highway  System 

$165,000,000  for  Federal-Aid  Secondary  Highway  System 

$137p500,000  for  Federal-Aid  Primary  Highway  System  in  urban 
areas o 


For  the  first  time,  a  special  authorization  of  $25,000,000  was  made 
for  the  Federal-Aid  Interstate  Highway  Systemo    This  amount  could  be  spent  only 
on  the  Interstate  System  projects,  and  it  was  to  be  matched  by  the  states  in 
the  same  ratio  that  prevailed  for  the  other  Federal-aid  highway  systems.  Forest 
Highway  System  authorizations  were  also  increased  from  $20,000,000  per  year  to 
$22,500,000  per  yearo 

In  recognition  of  the  seriousness  of  the  accident  rate  on  the  Nation's 
highways,  the  1952  Act  increased  the  authorization  for  the  President's  Highway 
Safety  Conference  from  $75? 000  per  year  to  $150,000  per  year* 

In  November  1951^  a  new  Governor's  Interim  Highway  Financing  Committee 
was  appointed  to  make  a  further  study  of  highway  matters o    During  the  year  of 
1952,  this  committee  reviewed  the  actions  and  recommendations  of  previous  com- 
mittees and  analyzed  the  new  developments  which  had  occurredo 

Serious  consideration  was  given  to  the  possibility  of  setting  a  fin- 
ancial goal  that  would  permit  completion  of  all  unconstructed  portions  of  the 
Primary  Systemo    It  was  found  that  such  a  goal  would  be  beyond  reason  at  the 
time,  and  the  decision  was  reached  to  concentrate  on  a  proposal  that  the  motor 
fuel  tax  be  increased  one  cent  to  provide  more  revenue  for  the  purpose  of 
matching  Federal-=aido 

This  proposal  was  placed  before  the  voters  on  Initiative  Measure  No. 
55 •    Despite  a  concerted  effort  to  inform  the  public  of  the  need  for  this 
revenue,  the  measure  failed  by  a  vote  of  76,627  to  102,455 o 

In  its  report  to  the  Governor,  the  Committee  stated: 

"This  committee  finds  that  other  than  technical  details,  the 
major  problems  confronting  any  State  Highway  Commission  are  (l)  the 
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lack  of  sufficient  finances  for  the  proper  advancement  of  the  State's 
highway  prograirij,  and  (2)  the  injection  of  politics  in  this  annual 
multimillion  dollar  program." 

As  a  solution  to  this  problem,  the  Committee's  recommendations  were 
summarized  as  follows  i 

lo      Reconsideration  be  given  to  the  previous  proposal  that  the 
State  Highway  Commission  be  composed  of  12  members  to  be 
appointed  by  the  Governor  from  each  of  the  State's  financial 
districts o    The  previous  proposal  was  modified  to  the  extent 
that  not  more  than  7  members  of  the  Commission  should  belong  to 
the  same  political  party  and  that  appointments  be  made  for 
staggered  terms  of  6  years o    No  commissioner  could  be  removed 
from  office  except  for  cause  determined  by  court  actiono 

2.      A  merit  system  be  established  for  State  Highway  Commission  per- 
sonnel which  would  govern  the  "employment ^  classification,  pro- 
motionp  demotion^,  suspension^  transfer,  layoff,  or  discharge  of 
its  appointive  officers  and  employees" o    Political  activities 
of  the  employees  would  be  prohibited o 

3«      The  special  GVW  Tax  rate  for  farm  trucks  be  limited  to  those 
trucks  under  20<,000  pounds  registered  gross  weight o 

4»      The  motor  fuel  tax  collection  and  refund  functions  of  the 

State  Board  of  Equalization  be  strengthened  through  the  employ- 
ment of  6  additional  auditors o    A  fee  of  |lo50  be  imposed  for 
a  permit  for  refund  claimants o 

5.      The  surplus  collections  of  the  Montana  Railroad  and  Public 

Service  Commission  be  deposited  in  the  State  Highway  Fund  instead 
of  the  General  Fund*    Also,  the  proceeds  of  the  Oil  Producer's 
License  Tax  be  deposited  in  the  State  Highway  Fundo 

6e      That  legislation  be  enacted  to  prevent  the  diversion  of  motor 
fuel  tax  revenue  to  functions  other  than  highv/ay  purposes c 

7»      That  the  appropriations  for  advertising  the  State  be  increased 
to  amounts  comparable  viith  other  western  states » 

8,      That  a  more  equitable  method  be  devised  for  dividing  Secondary 
System  construction  funds  among  the  counties  and  financial 
districts o 

9«      That  the  State  Legislature  memorialize  Congress  to  repeal  the 
present  2^  tax  on  gasoline  for  the  reason  that  the  tax  was  im- 
posed as  an  emergency  measure  and  other  Federal  excise  taxes 
are  sufficient  without  the  gasoline  taxo 
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10c    The  legislature  provide  for  the  creation  of  a  highway  fact- 
finding committee^  to  be  composed  of  Senators  and  Representa- 
tives o 

The  effectiveness  of  these  recommendations  is  described  in  the  sec- 
tion pertaining  to  the  year  of  1953 » 

On  December  9,  1952,  the  Bureau  of  Public  Roads  approved  an  adjust- 
ment of  the  Primary  System  in  the  vicinity  of  Browning  and  East  Glacier,,  In 
this  adjustment J  FAP  Route  44  from  East  Glacier  to  Browning  was  deleted  from 
the  system  and  this  section  of  highway  was  designated  as  a  part  of  FAP  Route 
lo    The  section  of  highway  from  East  Glacier  to  Kiowa  vms  designated  as  a  spur 
to  FAP  Route  1,  and  the  section  from  Kiowa  to  Browning  was  included  in  FAP 
Route  3. 

YEAR  OF  1953 

The  following  laws  were  enacted  by  the  1953  Session? 

Chapter  31  authorized  the  creation  of  a  Toll  Bridge  Authority,  to  be 
composed  of  members  of  the  State  Highway  Commissione    The  Authority  was  author- 
ized to  sell  bonds  and  to  take  other  action  necessary  to  construct j  maintain 
and  operate  toll  bridges o    It  was  specified  that  no  toll  bridge  should  be 
located  within  50  miles  of  an  existing  free  bridge^,  except  on  petition  of  ZQffo 
of  the  taxpaying  freeholders  of  the  county  or  counties  involved o 

This  law  was  enacted  specifically  to  provide  for  a  toll  bridge  over 
the  Missouri  River  between  Lewistown  and  Maltao    Action  was  never  taken j  how- 
ever, for  the  reason  that  it  was  later  found  that  the  bridge  could  be  financed 
out  of  regular  financial  district  fund  allocations^  with  the  assistance  of  a 
substantial  amount  of  Federal  Lands  money  which  was  made  available  because  the 
bridge  was  located  in  the  Fort  Peck  Game  Range o 

Chapter  73  permitted  an  increase  from  735  280  pounds  to  76pSOO  pounds 
as  the  maximum  load  which  could  be  imposed  on  the  highways  by  a  combination  of 
vehicles. 

Chapter  94  abolished  the  inactive  body  known  as  the  State  Highvray 
Traffic  Advisory  Committee  and  transferred  the  duties  and  functions  to  the 
Director  of  Civil  Defense,, 

Chapter  118  enacted,  in  part,  the  recommendations  of  the  Governor's 
Interim  Highway  Financing  Committee  concerning  the  composition  and  functions 
of  the  State  Highway  Commission,,    The  composition  of  the  Commission  was  re- 
tained at  5  members,  but  it  was  specified  that  not  more  than  3  members  should 
belong  to  the  same  political  party,,    Staggered  terms  of  4  years  were  establish- 
ed with  varying  lengths  of  terms  during  the  first  four  years o    The  Chairman 
was  to  be  chosen  by  the  Commission  members  and  was  to  serve  for  one  year«.  The 
per  diem  payment  of  the  Commission  members  was  increased  from  $10oOO  per  day  to 
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$15o00  per  dajj,  with  a  maximum  of  $1500 o  00  per  person  during  one  yearo 

Chapter  133  imposed  a  tax  on  vehicles  which  were  being  moved  into 
or  through  the  State  via  the  caravan  met hod o    Fees  included  a  llOOoOO  annual 
permit,  $loOO  plate  fee^  and  a  fee  of  $5oOO  per  trip  per  vehicle*    The  State 
Highway  Fund  was  to  receive  95^  of  the  collections,  with  the  Registrar  of 
Motor  Vehicles  retaining  the  other  5%  of  the  collections o 

Chapter  139  modified  the  Gross  Vehicle  Weight  Tax  Lawo    It  provided 
that  personal  trailers  up  to  2,500  pounds  would  be  exempt  from  taxation  under' 
this  lawo    Commercial  trailers  up  to  2,500  pounds  were  charged  a  fee  of  $30  50, 
and  those  from  2,501  pounds  to  6^,000  pounds  charged  a  fee  of  $4o50o 

Trucks  and"  trailers,  traveling  more  than  24^000  miles  per  year  on 
State  Highways,  were  requi.red  to  pay  a  fee  equal  to  125^  of  the  fee  regularly 
applying  to  such  vehicles o  House  trailers  were  charged  at  the  rate  of  50<^  per 
foot  of  length,  exclusive  of  bumpers  and  hitcho    A  mimimum  fee  of  $4o00  was 
established  for  trucks o    Logging  and  ready-mix  concrete  trucks  and  trailers 
were  assigned  a  special  rate  equal  to  75^  of  the  normal  rateo    A  similar  rate 
of  60^  was  established  for  livestock-hauling  vehicles  and  lowboy  trailers o 

Chapter  178  abolished  the  State  Parks  Commission  and  transferred  the 
functions  to  the  State  Highway  Commissiono 

Chapter  195  provided  that  proportional  registration  could  be  per- 
mitted for  fleets  of  vehicles  engaged  in  interstate  operationo 

Chapter  212  specified  that  not  to  exceed  $65^000  per  year  could  be 
expended  from  the  State  Highway  Fund  for  the  purpose  of  advertising  the  State* 
Money  for  this  purpose  had  previously  been  paid  out  of  the  General  Fundo 

Chapter  215  established  a  new  set  of  registration  (license  plate) 
fees  as  follows  for  trailers s    Under  2,500  pounds  =  $2o00j  2,500  pounds  to 
6,000  pounds      $5o00°  over  6,000  pounds  $10o00o 

Chapter  221  required  that  refund  claims  be  filed  within  8  months 
after  date  of  purchases    The  Board  of  Equalization  was  allowed  120  days  to 
process  the  claims o    A  refund  permit  fee  of  $lo00  was  established,  with  the 
provision  that  the  permit  be  renewed  every  5  years o 

Chapter  240  provided  that  State  construction  funds  should  be  all-  ; 
ocated  to  the  various  State  highway  systems  in  proportion  to  the  amounts 
required  to  match  Federal-aido    The  previous  law  was  passed  at  a  time  when 
there  was  only  a  Primary  System,  and  by  interpretation,  it  had  been  applied 
to  the  Secondary  Systemo    This  new  law  clarified  the  procedure „    The  new 
law  also  specified  that  construction  funds  for  the  Secondary  System  should 
be  divided  among  the  counties  and  the  financial  districts  on  the  basis  of 
a  formula  granting  equal  weight  to  land  area,  rural  population,  rural  road 
mileage,  and  value  of  rural  lands o 


.=20'= 


The  prevailing  law  permitted  a  financial  district  overrun  of  ex- 
penditure for  the  Primary  System  in  the  amount  of  15%  of  the  allocation;  the 
new  law  extended  the  same  provision  to  the  Secondary  Systemo 

Up  to  this  time J  Urban  funds  had  been  combined  with  Primary  funds 
in  the  allocation  procedure o    The  new  law  provided  that  the  Urban  funds 
should  be  divided  among  the  13  eligible  cities,  of  5,000  population  or  more, 
in  proportion  to  the  population  of  each  city  as  shown  in  the  1950  Census «. 
Because  of  the  small  amount  of  money  allocated  to  each  city^  a  restriction 
on  the  amount  of  overrun  of  expenditure  would  have  seriously  hampered  an 
orderly  construction  programo    For  this  reason^  the  15^  overrun  provision  was 
not  applied  to  the  Urban  funds o 

YEAR  OF  1954 

The  Federal"Aid  Highway  Act  of  1954  increased  the  authorizations  for 
Primary,  Secondary  and  Urban  funds  from  $550,000^000  per  year  to  $700,000,000 
per  yearo    An  additional  $175 s 000^000  per  year  was  authorized  for  the  Inter- 
state Systemo    This  money  was  to  be  apportioned  to  the  States  on  a  formula  of 
one-half  in  proportion  to  the  total  population  of  each  state  and  one-half  on 
the  basis  of  the  regular  formula  pertaining  to  Primary  System  funds o 

In  recognition  of  the  major  interest  of  the  Nation  in  the  improve- 
ment of  the  Interstate  System,  the  matching  ratio  was  changed  to  60%  Federal 
money  and  40^  State  moneyo    When  the  adjustment  was  made  for  Federal  land 
ownership  in  Montana^,  the  ratio  in  Montana  amounted  to  about  65%  Federal 
money  and  35%o  State  moneyo 

A  new  provision  permitted  the  states  to  transfer  up  to  10^  of  the 
money  from  one  system  to  another,  provided  that  the  transfer  did  not  increase 
the  apportionment  to  the  recipient  system  by  more  than  10^ o    To  become 
effective,  such  a  transfer  had  to  be  approved  by  the  Governor  of  the  state 
involved  and  by  the  Secretary  of  Commerce o 

Another  section  provided  for  the  establishment  of  a  Secondary  Road 
Piano    This  provision  was  intended  to  relieve  the  Federal  government  of  the 
responsibility  for  reviewing  the  details  concerning  surveys,  plans,  contract 
awards  and  other  items  pertaining  to  Secondary  System  projects o    This  plan 
did  not  relieve  the  Burea.u  of  Public  Roads  of  the  responsibility  for  system 
approval,  program  approval,,  for  final  inspection  and  a,cceptance  of  constructed 
pro jectSo 

Section  13  of  the  1954  Act  required  that  a  study  be  made  of  all 
phases  of  highway  financing  and  that  estimates  be  made  of  the  cost  of  com- 
pleting state  and  other  highway  systems  in  each  state o    This  was  a  compre- 
hensive study  which  produced  the  first  reliable  estimate  of  the  cost  of 
completing,  to  adequate  standards,  the  entire  road,  street,  and  highway  net- 
work in  the  Nationo    The  results  of  this  study  were  used  by  the  Clay  Com- 
mittee (President's  Advi.sory  Committee  on  a  National  Highway  Program)  in  its 
report  concerning  the  amounts  of  money  necessary  to  serve  the  transportation 
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needs  of  the  countryo  It  also  included  an  analysis  of  the  feasibility  of  con- 
structing additional  toll  roads  to  meet  the  transportation  needso 

For  the  first  timej  road  extensions  through  urban  areas  were  made 
eligible  for  Secondary  System  inclusiono    Extensions  of  Secondary  System 
routes  into  or  through  urbar  areas  were  also  made  eligible  for  improvement 
with  Federal-Aid  Urban  funds o 

A  new  Governor's  Interim  Highway  Committee  was  appointed  during 
1954o    This  committee  held  an  organization  meeting  on  March  22^  1954.  The 
full  committee  was  composed  of  approximately  70  members o    Of  this  number,  an 
executive  committee  was  selected^  consisting  of  one  member  from  each  financial 
district o 

After  thoroughly  reviewing  the  highway  problem  and  meeting  with  in- 
terested groups^  the  Committee  presented  the  follovdng  recommendations: 

lo      That  additional  financing  should  be  obtained  on  a  pay-as=-you-go 
basis  instead  of  through  bond  financingo 

2»      The  tax  rate  on  gasoline  should  be  increased  to  7t  per  gallon 
and  the  tax  rate  on  diesel  fuel  should  be  raised  to  9^  per 
gallono 

3o      The  GW  tax  rate  on  farm  trucks  should  be  increased  to  60%  of 

the  normal  rate  instead  of  the  prevailing  20^  reduced  rate;  the 
prevailing  reduced  rate  of  75%  for  trailers  should  be  raised  to 
a  full  rate  J  the  entire  rate  schedule  should  be  raised  about  16% 
above  the  prevailing  amounts;  a  minimum  fee  of  $4o00  should  be 
set  for  both  trucks  and  trailers;  those  vehicles  which  could 
legally  exceed  the  42^000  pound  limitation  should  pay  a  fee 
proportionate  to  the  extra  weight  involved o 

4o  A  model  diesel  tax  law  should  be  adopted  to  assure  that  all 
taxes  are  collected o  This  law  involved  the  bonding  of  both 
dealer  and  usero 

5«      An  anti-diversion  amendinent  to  the  constitution   be  adopted  to 
assure  that  highway-user  revenues  could  not  be  diverted  to 
non-highway  purposes o 

6o      Opposition  be  expressed  to  any  change  in  the  Federal-aid 

apportionment  procedure  which  would  be  detrimental  to  the  State 
of  Montana o 

7o      Special  permit  fees  be  established  for  constinction  equipment 
or  other  types  of  off -highway  equipment o    Also,  fees  be  esta- 
blished for  the  issuance  of  special  permits  for  overweight, 
overheight,  or  overwidth  vehicles o 


8.      A  tax  be  collected  on  gasoline^  in  excess  of  20  gallons, 
brought  into  the  State  in  the  tanks  of  trucks » 


9o      Assist  the  State  Board  of  Equalization  to  obtain  additional 
appropriations  for  the  purpose  of  enforcing  the  law  concern- 
ing motor  fuel  tax  collections o 

lOo      The  assessed  valuation  of  property  be  considered  along  with 
other  factors  in  condemnation  cases o 

llo      Any  increase  in  the  amount  spent  for  advertising  the  State 
should  come  from  sources  other  than  the  State  Highway  Fundo 

12o      The  surplus  revenue  of  the  Montana  Railroad  and  Public  Service 

Commission  should  be  deposited  in  the  State  Highway  Fund  instead 
of  the  General  Fundo 

13 o      The  Legislature  was  urged  to  provide  for  the  creation  of  a 

Legislative  Fact  Finding  Committee  to  serve  during  the  interim 
between  legislative  assemblies o 

The  foregoing  were  the  principal  recommendations  of  the  Committee, 
Supplementary  suggestions  included s 

1»      A  revolving  fund  be  established  so  that  right-of-way  could  be 
purchased  in  advance  of  immediate  requirement thereby  saving 
money  for  the  State » 

2o      Fines  and  forfeitures  collected  as  the  result  of  Highway  Patrol 
activity  should  be  deposited  in  the  State  Highway  Fund  instead 
of  the  General  Fundo 

3»      Controlled  access  be  established  for  important  highways, 
especially  the  Interstate  Systemo 

As  reported  under  the  section  for  the  Year  of  19555  this  Committee 
was  very  successful  in  obtaining  legislative  support  for  the  foregoing  re- 
commendations . 

YEAR  OF  1955 

The  Thirty-Fourth  Legislative  Assembly  met  in  January  1955°  A 
great  deal  of  time  and  attention  was  devoted  to  highway  legislation  during 
this  session,  and  numerous  laws  were  enactedo 

Chapter  1?  exempt  from  the  gasoline  tax  those  sales  of  aviation 
gasoline  which  were  supported  by  a  duly  executed  exemption  certificate »  The 
exemption  did  not  apply  to  the  1^  tax  for  the  support  of  the  State  Aviation 
Fund« 
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Chapter  30  dealt  with  a  special  highway  situation  in  the  vicinity 
of  Yellowstone  Parko    A  portion  of  the  West  Gallatin  Highway,  which  was 
located  in  a  Wyoming  section  of  Yellowstone  Parkj,  was  in  need  of  reconstruction. 
Since  neither  Wyoming  nor  the  National  Park  Service  had  much  interest  in  the 
highway,  it  was  necessary  to  enact  a  law  which  would  permit  the  inclusion  of 
the  section  in  the  Montana  State  Highway  System^, 

Chapter  88  renewed  the  authorization  for  an  annual  expenditure  of 
$65,000  from  the  State  Highway  Fund  for  the  purpose  of  advertising  the  State 
of  Montana. 

Chapter  91  authorized  the  State  Highway  Commission  to  enter  into 
contracts  with  the  counties  for  the  purpose  of  enabling  the  counties  to  con- 
struct, with  their  own  forces,  projects  which  were  located  on  the  Federal-Aid 
Secondary  System. 

Chapter  99  enacted  the  recommendation  of  the  Governor's  Interim 
Highway  Committee  that  a  Fact  Finding  Committee  be  created  by  the  Legislature 
for  the  purpose  of  investigating  and  reviewing  highway  matters  during  the 
interim  between  sessions o    The  new  committee  was  described  as  the  Montana  Fact 
Finding  Committee  on  Highways,  Streets,  and  Bridges.    The  Committee  was  to 
consist  of  12  members,  to  be  appointed  by  the  Governor  from  each  of  the  State's 
12  financial  districts.    Not  more  than  6  members  could  belong  to  the  same 
political  party. 

The  Committee  was  to  serve  until  the  next  regular  session  of  the 
Legislative  Assembly  and  was  charged  with  the  responsibility  to  submit  a  full 
report  to  that  assembly  on  or  before  the  tenth  legislative  day  of  1957o  It 
was  given  broad  powers  to  investigate  all  phases  of  highway  transportation. 
Provision  was  included  for  the  employment  of  an  executive  director  and  other 
necessary  personnel. 

The  principal  objectives  of  the  Committee  included? 

1.  Determination  of  the  needs  and  costs  of  bringing  all  highway 
systems  to  adequate  standards. 

2.  Assignment    of  these  costs  among  the  various  beneficiaries  of 
highway  transportation  facilities,  including  the  benefits  to 
general  taxpayers  and  property  owners. 

3«      Apportionment  of  the  highway-user  portion  of  the  costs  among 
the  various  types  of  users  and  vehicles. 

4»      Determining  equitable  tax  rates  to  be  assigned  to  the  various 
types  of  vehicles.    It  was  specifically  required  that  the 
weight-distance  tax  principle  be  given  thorough  review  and 
Gonsideratiofi»    :  1. , 

5o      An  analysis  of  the  present  highway  classification  by  system 
and  recommendations  concerning  possible  revisions. 
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An  appropriation  of  $35} 000  was  authorized  to  meet  the  expenses  of 
this  committee o    It  was  specified  that  this  money  should  be  advanced  from 
the  State  Highway  Fund  with  the  provision  that  reimbursement  would  be  made 
from  special  fees  collected  in  the  amount  of  $0,25  from  trucks  up  to  6,000 
pounds;  $0.50  from  trucks  and  trailers  from  6,000  to  24,000  pounds;  $1,00  for 
trailers  over  24^000  pounds  and  from  passenger  buses  under  the  GW  law;  $1«50 
for  trucks  over  24,000  pounds o 

Chapter  104  empowered  the  State  Highway  Commission  to  designate  con- 
trolled access  highways  on  the  National  System  of  Interstate  Highways  and  also 
empowered  state,  county,  city  and  town  highway  authorities  to  establish  con- 
trolled access  facilities  where  required  to  relieve  traffic  congestion. 

Chapter  106  authorized  the  State  Highway  Commission  to  allocate 
State  construction  funds  for  the  special  purpose  of  constructing  costly  bridges 
which  could  not  be  financed  under  the  regular  provisions  of  the  financial 
district  law.    Specifically,  the  law  authorized    the  allocation  of  not  to 
exceed  $1,000,000  per  year  for  the  purpose  of  constructing  bridges  on  the 
Primary  System  which  would  cost  more  than  $500^000  per  bridge  according  to  the 
engineer's  estimate.    This  special  money  was  to  be  segregated  from  the  State 
construction  funds  for  the  Primary  System  prior  to  the  regular  allocation  to 
the  financial  districts.    The  special  money  was  to  be  repaid  over  a  period  of 
five  years  by  deducting  equal  annual  amounts  from  the  future  allocations  to 
the  financial  district  in  which  the  bridge  was  located. 

Chapter  109  was  a  companion  law  to  Chapter  91  in  that  it  authorized 
the  counties  to  enter  into  contract  vrith  the  State  Highway  Commission  and  the 
Bureau  of  Public  Roads,  or  other  Federal  agency,  for  the  purpose  of  construct- 
ing Secondary  System  roads  with  county  forces,  with  payment  to  be  made  from 
State  and  Federal  highway  funds. 

Chapter  143  created  a  State  Reciprocity  Board  to  be  composed  of  five 
persons  with  representation  from  the  Registrar  of  Motor  Vehicles,  State  Highway 
Patrol,  State  Highway  Commission,  State  Board  of  Equalization  and  the  State 
Highway  Commission  Attorney.    The  board  was  established  for  the  purpose  of 
executing  agreements  with  other  states  concerning  the  interstate  movements 
and  taxation  of  vehicles. 

Chapter  162  enacted  the  recommendation  of  the  Governor* s  Interim 
Highway  Committee  concerning  the  model  diesel  fuel  law.    The  principal 
objective  of  the  law  was  to  require  that  special  fuel  (diesel  and  liquified 
petroleum  gases  )  dealers  and  users  be  licensed  and  bonded  so  that  there 
would  be  less  possibility  of  evasion  of  the  tax  on  these  fuels. 

Chapter  174  also  enacted  the  recommendation  of  the  Interim  Committee 
that  a  tax  be  imposed  on  all  gasoline,  in  excess  of  20  gallons,  imported  into 
the  State  in  the  fuel  tanks  of  vehicles. 
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Chapter  177  revised  the  law  governing  the  sale  of  temporary  permits 
for  trips  into  or  through  the  State  by  out --of -state  vehicles*    The  existing 
law  prescribed  fees  of  {5oOO  for  trips  up  to  400  miles  and  $10oOO  for  trips 
over  400  miles.    The  new  law  established  fees  of  $5'»00  for  trips  up  to  200 
miles,  $7o50  for  trips  between  200  and  400  miles^  and  $10oOO  for  trips  over 
400  miles.    It  also  clarified  the  previous  law  in  that  it  required  payment 
of  such  fees  for  each  vehicle  of  a  combination  instead  of  for  the  entire 
combinationo 

Chapter  182  prescribed  that  a  vehicle,  which  would  be  subject  to  a 
registration  (license  plate)  fee,  could  be  moved  on  public  highways  for  a 
single  trip  upon  payment  of  a  special  $5oOO  fee  in  lieu  of  the  regular  reg- 
istration feeo    The  proceeds  of  this  law  were  to  be  deposited  in  the  road 
fund  of  the  county* 

Chapter  183  was  a  companion  law  that  imposed  the  same  $5«>00  fee  on 
special  mobile  equipment  that  would  not  ordinarily  be  subject  to  the  regular 
registration  fee*    The  proceeds  were  also  to  be  deposited  in  the  road  fund  of 
the  county* 

Chapter  210  imposed  a  ^({:  per  gallon  tax  on  diesel  fuel  in  place  of 
the  existing  6^  per  gallon  tax* 

Chapter  243  provided  that  the  Highway  Patrol  Retirement  Fund  be 
credited  with  15%  of  the  amounts  collected  from  driver *s  licenses*  The 
previous  rate  was  10^  of  collections* 

Chapter  250  increased  the  allowable  width  of  buses    from  96  inches 
to  102  inches  on  highways  having  a  paved  surface  equal  to  20  feet  or  more. 
It  also  permitted  the  use  of  combinations  consisting  of  three  vehicles* 

Chapter  251  established  special  Gross  Vehicle  Weight  Tax  fees  for 
the  three-unit  combinations  so  that  there  would  not  be  any  reduction  in  fees 
below  the  amount  paid  by  a  two-unit  combination  of  the  same  overall  weight* 

Chapter  254  prescribed  that  fees  should  be  charged  for  the  special 
permits  issued    to  overweight  and  oversize  vehicles o    A  flat  fee  of  $3*00 
per  permit  was  established  with  an  additional  fee  for  overweight  vehicles 
ranging  from  $5oOO  to  $25 » 00,  depending  on  distance  of  the  trip* 

Chapter  255  was  a  companion  law  to  Chapter  210*    It  increased  the 
tax  on  gasoline  from  6<^  per  gallon    to  7t  per  gallon,  commencing  April  1, 
1955  and  ending  March  31>  1957o 

Chapter  258  provided  for  a  general  increase  in  the  fee  schedule  of 
the  Gross  Vehicle  Weight  Tax  Law*    Increases  were  general  throughout  the  range 
of  the  schedule,  and  the  maximum  fee  was  increased  from  $320*00  to  $435 oOO 
for  vehicles  under  42,000  pounds o    Trailers  over  8,000  pounds  were  taxed  at 
the  same  rate  as  trucks,  thereby  elirrdnating  the  special  75%  rate  for  that 
type  of  vehicle*    A  charge  of  $50*00  per  ton  was  established  for  vehicles 
weighing  in  excess  of  42,000  pounds* 
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Livestock,  logging,  ready-mix  concrete,  and  lowboy  trailers  were 
assigned  a  special  rate  equal  to  15%  of  the  normal  rate,,    The  previous  G0% 
rate  for  livestock  vehicles  and  lowboy  trailers  was  eliminated,,    The  125^ 
rate  for  vehicles  traveling  over  24^000  miles  per  year  was  also  eliminated. 
Vehicles  over  24,000  pounds  gross  registered  weight  were  granted  the 
privilege  of  quarterly  regist ration o 

Chapter  263  enacted  a  uniform  traffic  regulation  act  which  had 
been  recommended  for  nationwide  adoption,,    This  act  was  very  lengthy  and 
resulted  in  a  complete  revision  of  existing  laws  pertaining  to  this  subject. 

Chapter  268  revised  the  law  pertaining  to  salaries  and  the  organiza- 
tion of  the  Highway  Patrolo 

In  addition  to  the  foregoing  laws.  Chapter  239  "was  enacted  sub- 
mitting to  the  voters  of  the  State  the  proposal  that  the  Constitution  be 
amended  to  prevent  the  diversion  of  highway-user  taxes  to  purposes  or  func- 
tions other  than  those  connected  with  public  highways.    This  amendment  was 
approved  by  the  voters  in  the  general  election  of  November  6,  1956  and  be- 
came effective  under  proclamation  of  the  Governor  on  December  2S,  1956. 

The  1955  Legislative  Assembly  gave  support  to  practically  all  of 
the  recommendations  of  the  Governor's  Interim  Highway  Committee.    It  was  the 
most  effective  session  that  ever  dealt  with  highway  legislation.    The  results 
were  to  have  a  marked  effect  on  highway  revenue  and  construction  during  the 
next  bienniumo 

On  August  16,  195 5 5  the  Bureau  of  Public  Roads  approved  the  addition 
to  FAP  Route  7  of  the  Madison  Street  and  the  Orange  Street  spurs  in  the  City 
of  Missoula.    This  increased  the  approved  1%  System  mileage  to  a  new  total  of 
4,683ol  miles,  exclusive  of  1,140.3  miles  within  Federal  reservations  and 
70.2  miles  within  established  urban  areas. 

YEAR  OF  1956 

This  was  a  year  of  decision  and  action  throughout  the  Nation  and  in 
the  State  of  Montana.    As  mentioned  under  the  YEAR  OF  1954,  Section  13  of  the 
1954  Act  stipulated  that  a  complete  study  be  made  of  the  needs  of  completing 
all  highway  systems,  both  Federal-aid  and  other  systems o    It  also  required 
that  the  study  analyze  all  phases  of  highway  financing. 

Each  state  developed  its  estimate  of  the  cost  of  bringing  all  high- 
ways, roads  and  streets  up  to  adequate  standards.    These  costs  were  summarized 
at  the  Washington  office  of  the  Bureau  of  Public  Roads,  and  the  results  were 
presented  to  the  President's  Advisory  Committee  and  to  Congress  as  the  found- 
ation upon  which  a  long  range  highway  program  could  be  formulated.  The 
estimated  costs  for  Montana  and  the  Nation  are  shown  belovfi 


-27" 


.  •    -  ■   „    ,  ESTIMATED  CONSTRUCTION  COSTS 

TO  COMPLETE  SYSTEMS  BY  1965 

HIGHWAY  SYSTEM  MONTANA  NATION 

(In  millions  of  dollars) 

Interstate  153  23,253 

Other  Primary  321  '  29,882 

Secondary  _7i  14^983 

Subtotal-Federal-aid  systems                          553  68,118 

Other  Roads  and  Streets  196  32.686 

TOTAL  749  100,804 

In  addition  to  the  construction  costs  of  $101  billion  to  bring  all 
highway  systems  up  to  adequate  standards  during  the  10  year  period  of  1955  to 
1964,  it  was  estimated  that  maintenance  would  require  $19o4  billion  and  ad- 
ministration would  require  another  $5o9  billion.    This  produced  a  total  of 
$126ol  billion  which  would  be  required  to  support  the  Nation* s  highway,  road 
and  street  system  over  the  ten  year  periodo 

These  figures  startled  officials  at  both  the  state  and  national 
levels o    The  national  construction  needs,  when  reduced  to  an  annual  rate,  were 
more  than  twice  the  current  rate  of  expenditure o    In  Montana,  the  annual  con- 
struction needs  were  two  and  one-half  times  the  current  rate  of  expenditure. 

It  was  evident  that  motor  vehicle  registrations  and  highway  traffic 
were  increasing  at  a  rate  which  was  much  greater  than  the  rate  of  expenditure 
for  improvement  of  highways.    It  was  also  apparent  that  the  situation  would 
deteriorate  with  the  passage  of  time.    In  recognition  of  this  fact,  Congress 
took  immediate  action  to  improve  the  situation. 

In  the  Federal-Aid  Highway  Act  of  1956,  authorizations  for  Primary, 
Secondary  and  Urban  funds  were  increased  to  $850,000,000  for  fiscal  year 
1958  and  $875,000,000  for  fiscal  year  1959o    Also,  an  additional  $125,000,000 
for  these  systems  was  authorized  to  supplement  the  money  authorized  for  fiscal 
year  1957  under  the  1954  Act,    The  regular  apportionment  and  matching  for- 
mulas were  preserved  for  the  Primary,  Secondary  and  Urban  funds. 

The  states  were  given  permission  to  transfer  up  to  20^  of  the  funds 
from  one  system  to  another,  provided  that  the  transfer  did  not  increase  the 
apportionment  of  the  recipient  system  by  more  than  20^,    Such  transfers  had 
to  be  approved  by  the  Governor  of  the  state  concerned  and  by  the  Secretary 
of  Commerce, 

Forest  highway  authorizations  were  increased  from  the  previous 
amount  of  $22,500,000  per  year  to  $30,000,000  per  year.    Since  about  8^  of 
this  money  would  be  expended  in  Montana,  this  development  was  important  to 
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the  State o    Provision  was  also  made  for  expediting  the  apportionment  and  con- 
tracting of  this  money. 

It  was  generally  realized  that  more  positive  action  would  have  to 
be  taken  towards  the  completion  of  the  Interstate  System  than  the  action  and 
financing  arrangements  which  had  prevailed  in  the  paste    It  was  also  apparent 
that  the  Interstate  System  would  have  to  be  considered  as  a  system  in  itself 
rather  than  as  an  integral  part  of  the  Primary  System  in  each  state «  Evidence 
was  general  that  the  states  would  be  reluctant  and  probably  would  be  unable  to 
provide  matching  funds  in  the  amount  required  to  complete  the  Interstate  System 
on  the  basis  of  the  existing  matching  ratio o 

In  recognition  of  this  situation,,  Congress  authorized  a  supplemental 
apportionment  of  Interstate  funds  for  fiscal  year  1957  amounting  to  $1,000,000,000. 
It  also  authorized  funds  for  this  system  in  the  amount  of  $1,700,000,000  for  fiscal 
year  1958  and  $2,000,000,000  for  fiscal  year  1959o    Apportionments  for  future 
years  from  I960  to  1967,  inclusive,  were  authorized  in  the  amount  of  $2,000,000,000 
per  yearo    The  authorizations  diminished  to  $1,500,000,000  for  fiscal  year  1968 
and  $1,025,000,000  for  fiscal  year  1969°    It  was  expected  that  the  apportionment 
for  the  last  year  would  assure  completion  of  the  system. 

Apportionments  for  fiscal  years  19573.  1958  and  1959  were  to  be  apportion- 
among  the  states  on  the  basis  of  the  formula  established  in  the  1954 
Act;  namely,  one-half  on  the  basis  of  total  population  in  each  state  and  one- 
half  on  the  basis  of  the  regular  formula  applying  to  land  area,  total  popu- 
lation and  post  road  mileage »    Apportionments  for  future  years  were  to  be 
divided  among  the  states  in  proportion  to  the  estimated  cost  of  completing 
the  Interstate  System  in  each  state o 

The  name  of  the  system  was  changed  to  the  National  System  of  Inter- 
state and  Defense  Highways »    The  basic  matching  ratio  was  established  at  90^ 
Federal  money  and  10^  State  money  for  this  systemo    After  adjustment  was  made 
for  the  amount  of  Federal  lands  in  Montana,  the  ratio  became  91c 32/^  Federal 
money  and  8o68p  State  money. 

Section  108  (d)  of  the  1956  Act  provided  that  a  new  estimate  of  the 
cost  of  completing  the  Interstate  System  be  made  and  that  the  results  be 
used  for  the  purpose  of  determining  the  apportionment  factors  for  dividing 
the  funds  among  the  states  for  fiscal  years  I960,  I96I  and  1962 o  Another 
estimate  was  required  for  the  apportionment  factors  for  fiscal  years  1963, 
1964,  1965  and  19660    Subsequent  annual  estimates  were  required  for  apportion- 
ment factors  for  each  year  thereafter,  through  fiscal  year  I9680 

Thf  regular  apportionment  date  for  the  distribution  of  funds  was  ad- 
vanced as  much  as  18  months  in  order  to  encourage  expedited  planning,  program- 
ming and  construction  in  those  states  that  had  adeqtiate  matching  money. 

The  law  provided  that  standards  for  the  Interstate  System  should  be 
selected  through  joint  action  of  the  Secretary  of  Commerce  and  the  State 
highway  departments o    The  standards  were  to  be  adequate  to  accommodate  the  ■ 
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types  and  volumes  of  traffic  which  were  expected  to  exist  in  the  year  of 
1975 «    The  standards  which  were  agreed  upon  constituted  a  radical  departure 
from  the  existing  conditions  in  the  State  of  Montanao 

One  of  the  principal  features  required  that  the  access  to  the  Inter- 
state System  be  controlled  in  the  interest  of  safe  and  expeditious  movement 
of  traffic o    Low  traffic-bearing  roads  were  permitted  to  intersect  two-lane 
Interstate  highways  at  grade,  but  access  to  four-lane  highways  could  be 
obtained  only  through  interchanges*    Access  at  grade  for  private  entrances 
on  two-lane  highways  was  permitted  where  there  were  not  more  than  two  entrances 
per  side  per  mile  of  highway.    Right-of-way  width  up  to  300  feet  was  to  be 
obtained  where  future  traffic  requirements  warranted  ito    Extra  widths  were  in 
order  where  required*    In  order  to  meet  future  traffic  requirements,  much  four- 
lane  highway  was  planned* 

Although  these  new  standards  were  based  on  experience  and  conditions 
existing  in  the  more  populous  states,  they  were  somewhat  advanced  in  relation 
to  the  highway  transportation  situation  in  Montana*    The  control  of  access 
feature  meant  that  the  Interstate  System  would  have  to  bypass  the  developed 
areas  of  most  cities  along  the  highway*    In  many  instances,  this  created  a 
fear  that  existing  businesses  would  lose  a  substantial  part  of  their  trade* 
Also,  the  relocation  of  existing  highways  involved  an  adjustment  in  existing 
traffic  patterns  with  the  result  that  many  service  establishments  lost  their 
advantage  of  immediate  access  to  and  from  the  highway* 

In  order  to  meet  the  high  standards  of  alignment,  it  became  necessary 
to  relocate  many  highways,  and  this  involved  the  acquisition  of  additional 
right-of-way*    Since  the  Interstate  System  routes  were  located  predominantly 
through  the  irrigated  and  highly  developed  river  valleys,  there  was  reluct- 
ance of  the  land  owners  to  sell  the  required  land* 

This  was  the  beginning  of  a  difficult  transitional  period  involving 
a  change  from  existing  tolerable  highway  conditions  to  a  new  concept  of  high- 
ways based  on  standards  designed  to  serve  traffic  about  20  years  in  the  future. 
Much  of  the  difficulty  resulted  from  a  misunderstanding  on  the  part  of  the 
public  of  the  need  for  the  superhighways  and  the  benefits  which  they  would 
confer*    Action  was  initiated  through  public  hearings  and  press  releases  to 
inform  the  public  of  the  full  meaning  of  the  new  developments* 

The  1956  Act  also  increased  the  size  of  the  Interstate  Svstem  from 
40,000  to  41 J 000  miles*    Montana  did  not  share  in  the  apportionment  of  add- 
itional mileage  under  this  increase* 

In  anticipation  that  difficulty  might  be  encountered  in  obtaining 
right-of-way  in  some  states,  the  new  Federal  law  provided  that  such  land 
could  be  acquired  by  the  Secretary  of  Commerce  upon  application  of  the  states 
involved*    This  Federal  acquisition  of  right-of-way  applied  only  to  the  Inter- 
state System.    The  law  also  permitted  the  Secretary  of  Commerce  to  supply 
Federal-aid  funds  for  the  purchase  of  right-of-way  in  advance  of  the  related 
construction  contract* 
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Provision  was  also  made  for  Federal  reimbursement  to  the  State,  in 
the  prevailing  matching  ratio 5  of  the  cost  of  relocating  utilities  as  the  re- 
sult of  construction  on  Federal-aid  highway  systems.    This  provision  was  to 
create  a  controversial  situation  within  the  State  of  Montana. 

It  has  been  the  practice  of  the  State  Highv/ay  Commission  to  pay  for 
the  relocation  of  all  utilities  which  were  located  outside  the  existing  right- 
of-way  boundaries,  but  such  a  payment  was  not  considered  necessary  for  those 
utilities  which  occupied  the  existing  highway  right-of-way  free  of  charge^ 
Subsequent  State  legislation,  which  was  passed  in  the  1957  Session,  extended 
the  payment  for  relocation  of  utilities  to  all  types ^  regardless  of  highway 
easement  status o 

The  1950  Act  required  that  public  hearings  be  held,  or  opportunities 
for  hearings  be  granted^  in  all  eases  where  highway  loeations  involved  the  by- 
passing of  a  city  or  town«  The  1956  Act  extended  this  requirement  to  include 
unincorporated  places,  and  it  required  that  the  State  certify  that  it  had  con- 
sidered the  economic  effects  of  such  a  locationo  It  also  required  that  a  copy 
of  the  transcript  of  the  hearing  be  submitted  to  the  Bureau  of  Public  Roads. 

Other  provisions  included  a  requirement  that  prevailing  wage  rates 
be  paid  for  construction  work  on  the  Interstate  System  and  that  a  study  be 
conducted  for  the  purpose  of  promoting  safety  on  the  highways o 

Title  II  included  a  section  defined  as  the  Highway  Revenue  Act  of 
19560    In  recognition  of  the  fact  that  continuing  funds  would  be  required  to 
meet  the  long  range  highway  program,  a  Highway  Trust  Fund  was  created  to  pro- 
vide for  the  receipt  and  payment  of  such  monies o    This  fund  was  to  receive  the 
proceeds,  in  varying  amounts,  of  the  Federal  excise  taxes  on  motor  vehicles, 
parts  and  accessories,  motor  fuels  and  oils,  and  a  special  tax  on  trucks  over 
26,000  pounds  gross  weight o    As  a  part  of  this  section,  the  Federal  tax  on 
motor  fuel  was  raised  from  2<^  to  3<?  per  gallono    It  was  the  intent  that  this 
fund  would  receive  sufficient  revenue  to  meet  highway  financing  obligations 
without  resorting  to  bond  sales  or  general  fund  appro pria,tions« 

Section  210  of  the  1956  Act  required  that  numerous  studies  be  made 
concerning  the  effect  on  the  cost  of  highways  caused  by  vehicles  of  different 
sizes  and  weights,  the  proportionate  share  of  the  cost  of  highx^rays  which 
should  be  borne  by  vehicles  of  different  types,  and  the  benefits  resulting 
from  highway  construction  to  both  users  and  non-users o    These  studies,  which 
were  defined  as  the  "Section  210  Studies"  were  intended  to  produce  a  wealth 
of  information  which  was  generally  not  available  before  this  timeo 

By  the  year  of  1956,  sufficient  undesignated  mileage  on  the  Primary 
System  had  accumulated  to  warrant  the  consideration  of  adding  other  highway 
mileage  to  the  system..    The  decision  was  made  to  transfer  FAS  Route  301  to 
the  Primary  Systemo    This  route  from  Billings  to  Lavina  had  been  constructed 
with  Secondary  System  money,  but  it  had  rapidly  become  an  important  highway 
in  this  section  of  the  State«    It  v^ras  carrying  a  large  volume  of  traffic,  the 
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greatest  portion  of  which  was  through  traffic  of  statewide  origin o  On  March 
6j,  1956s  the  Bureau  of  Public  Roads  approved  the  designation  of  this  highway 
as  FAP  Route  53 o 

This  action  increased  the  approved  1%  System  mileage  to  the  extent 
of  a  12o5  mile  overrun  above  the  permissible  limit  of  k^^^loO  miles,  exclusive 
of  l,141o9  miles  within  Federal  reservations  and  860I  miles  within  established 
urban  areas o 

The  effect  of  State  legislation  of  the  1955  Session  was  being  re- 
flected in  increased  construction  activityo    Receipts  of  the  State  Highway 
Commission  during  the  fiscal  year  ending  June  30,  1956  amounted  to  |30,279,822,41» 
Expenditures  for  the  corresponding  period  amounted  to  $29,339,694«13  and  direct 
highway  construction  expenditures  amounted  to  $19,039,767o98o 

As  provided  in  Chapter  99  of  the  1955  Session  Laws,  a  Fact  Finding 
Committee  on  Highways,  Streets  and  Bridges  was  appointed  by  the  Governoro 
This  non-partisan  body  consisted  of  senators,  representatives,  and  persons 
representing  principal  industries  of  the  State^    The  membership  of  12  persons 
was  selected  to  represent  each  of  the  State ^s>  12  financial  districts «  The 
Montana  Council  for  Highway  Research  of  17  members  was  appointed  as  an  ad- 
visory body  to  the  Fact  Finding  Committee « 

A  legislative  appropriation  of  $35,000  was  made  to  finance  the  costs 
of  operation  of  this  committee o    An  additional  $150,000  was  spent  from  State 
and  Federal  highway  planning  funds  to  finance  a  number  of  important  studies 
which  were  conducted  at  the  request  of  the  committee o    All  previous  interim 
committees  had  operated  without  benefit  of  appropriations,  with  the  result 
that  their  investigations  were  necessarily  limitedo    The  Fact  Finding  Committee, 
however^  had  sufficient  funds  available  to  make  a  thorough  investigation  of 
the  many  phases  of  highway  transportation  and  financing o    Also,  the  fields  of 
investigation  were  outlined  in  the  legislation  creating  the  committee o 

Several  reports  were  prepared  under  the  auspices  of  the  committee, 
but  the  two  principal  reports  included  an  engineering  needs  analysis  by  the 
Automotive  Safety  Foundation  and  a  financial  analysis  by  the  staff  of  the 
committee o 

In  its  report  to  the  Legislature,  the  following  recommemdations 

were  made  % 

lo      Continuation  of  fuel  tax  rates  of  7^  per  gallon  on  gasoline 
and  9"^  per  gallon  on  diesel  fuelo 

2o      Re-enact  the  gasoline  tax  law  which  was  due  to  expire  with 
the  redemption  of  the  last  of  the  debenture  bonds o 

3o      Establish     a  registration  fee  of  $10oOO  for  all  passenger 
cars  in  place  of  the  lower  fee  of  $5oOO  for  cars  under 
2,850  pounds o 


4o      Increase  the  permissive  mill  levy  for  roads  and  streets  from 
10  mills  to  15  mills «, 

5o      Adjustment  of  truck  and  trailer  taxes  by  means  of  a  weight- 
distance  tax  or  a  revision  of  the  GW  rates  o 

60      Place  the  tax  for  combination  vehicles  on  the  power  unit  in- 
stead of  separate  taxes  on  the  power  unit  and  trailing  units*, 

7c.      Establish  a  Motor  Vehicle  Department  to  consolidate  the  func- 
tions of  several  separate  departments  now  dealing  with  motor 
vehicle  taxation ,» 

80      Improve  the  auditing  and  collection  procedures  for  collecting 
motor  fuel  taxes o 

9o      Make  an  immediate  effort  to  match  all  Federal-aid  available  in- 
stead of^utilizing  t^ie  grace  periodo 

lOo      Consideration  be  given  to  use  of  bond  financing  to  meet  the  re^- 
quirement  for  additional  highway  financingo 

llo      Authorize  a  Primary  System  with  a  maximum  limitation  of  6,250 
miles  and  a  Secondary  System  of  approximately  12,500  mileso 
Also  correlate  arterial  city  street  systems  with  urban  extens- 
ions of  the  State  highway  systems c 

12 o      Improve  the  management  of  State  highways  in  accordance  with  the 
recommendations  of  the  Automotive  Safety  Foundationc. 

13 o      Invite  attention  to  the  inadequacy  of  engineering  salaries  as 
reported  by  the  Automotive  Safety  Foundationo 

lUo      Establish  a  State-^Aid  Division  tc^^ correlate  highway  activities 
and  to  provide  assistance  to  other  governmental  units  <> 

15 o      Designation  of  urban  extensions  of  the  Primary  System  as  the 
responsibility  of  the  Stateo 

160      Construction  funds  for  the  Interstate  and  Primary  systems 

should  be  allocated  to  the  financial  districts  on  the  basis 
of  estimated  needs  instead  of  the  present  formulas o 

17  c^^-    Improve  county  highway  management^'in  accordance  with  the 
suggestions  of  the  Automotive  Safety  Foundationo 

18 e      Consideration  be  given  to  means  of  increasing  the  funds  for 
county  roads o 


19. 


Consideration  be  given  to  means  of  allocating  a  portion  of 
highway-user  funds  to  the  cities » 


20,      Establish  a  motor  vehicle  periodic  inspection  lawo 

21«      Programming  of  construction  projects  be  accomplished  on  a 

priority  basis  with  the  preparation  of  an  advance  five  year 
programo 

22.      A  continuing  needs  study  be  established  to  keep  a  current  record 
of  needs  on  all  highway  systems, 

23 «      Establish  a  revolving  fund  for  advance  purchase  of  right-of-way. 

24.  Consider  the  establishment  of  ports    of  entry  for  control  and 
taxation  of  commercial  vehicles  entering  and  leaving  the  State. 

25.  Enactment  of  a  law  requiring  that  Primary  and  Interstate  high- 
ways be  located  to  serve  the  best  interest  of  the  State,  with- 
out regard  to  special  interest  or  convenience o 


The  report  also  suggested  fields  of  investigation  for  possible 
future  studies. 


As  reported  in  the  YEAR  OF  1957, most  of  these  recommendations  failed 
of  enactment  at  the  1957  Session  because  of  the  controversies  arising  during 
that  assembly. 


YEAR  OF  1957 


During  the  1957  Legislative  Assembly,  several  bills  were  enacted  in 
connection  with  highway  matters o 

Chapter  35  provided  a  means  of  financing  costly  bridges  on  the 
Secondary  System,    The  previous  law,  which  applied  only  to  bridges  on  the 
Primary  System,  was  amended  to  provide  that  bridges  on  the  Secondary  System 
could  be  financed  on  a  10  year  repayment  plan  where  the  estimated  cost 
exceeded  three  times  the  estimated  annual  apportionment  of  Secondary  System 
construction  funds  to  the  county  or  counties  involved o 

Chapter  43  specified  that  all  contracts  on  State  highways  should 
provide  for  wage  rates  prevailing  in  the  areas  as  established  by  collective 
bargaining o    This  action  was  taken  to  conform  to  the  provisions  of  the  1956 
Federal-Aid  Act  as  governed  by  the  Davis-Bacon  Act, 

Chapter  69  permitted  cities  and  towns  to  enter  into  contract  with 
the  State  or  Federal  government  for  the  construction,  reconstruction,  acquir- 
ing right-of-way  or  other  activities  connected  with  the  improvement  of  city 
streets.    This  was  considered  necessary  enabling  legislation  to  permit  city 
participation  in  the  cost  of  proposed  highway  constructiono 


Chapter  113  amended  the  existing  Financial  District  Law  to  provide 
for  the  financing  of  the  Interstate  System  as  a  separate  entity  instead  of 
as  a  part  of  the  Primary  System^  as  governed  by  prevailing  lawo    The  construct- 
ion moneys  for  the  Interstate  System  were  to  be  divided  among  the  12  financial 
districts  in  proportion  to  the  estimated  cost  of  completing  the  system  in 
each  district o    The  new  law  also  permitted  the  overrun  of  expenditures  in  any 
district  in  an  amount  not  to  exceed  100^  of  the  last  yearns  apportionment, 
with  any  overrun  to  be  deducted  from  the  following  yearns  apportionment  to 
that  district. 

Chapter  121  strengthened  the  law  pertaining  to  control  of  access 
for  the  Interstate  System  and  also  provided  that  spurs  to  the  Interstate 
System  should  come  under  the  provisions  of  the  law. 

Chapter  206  increased  the  authorization  for  dissemination  of  public 
information  from  $65,000  to  $85,000  per  yearo 

Chapter  229  extended  the  gasoline  tax  rate  of  7^  per  gallon  from 
the  prevailing  expiration  date  of  J^larch  31?  1957  to  a  new  date  of  January 
15,  19580    The  period  of  extension  was  necessary  to  assure  that  the  7i  tax 
rate  would  continue  until  the  estimated  date  of  retirement  of  the  outstanding 
debenture  bonds. 

Chapter  230  was  a  companion  law  providing  for  the  repeal  of  the  7<^ 
tax  rate  from  and  after  January  15^  1958  and  the  return  to  the  6^  tax  rate. 

Chapter  231  permitted  the  State  Reciprocity  Board  to  prorate  motor 
truck  and  trailer  taxation  on  the  basis  of  dollars  involved  in  lieu  of  units 
involved o 

Chapter  254  provided  that  75^  of  the  cost  of  relocating  utilities 
on  highway  right-of-way  should  be  paid  by  the  State  Highway  Commission,  This 
was  a  controversial  act  which  was  later  to  be  submitted  for  court  decision  as 
to  its  legality o 

The  action  to  reduce  the  gasoline  tax  from  7<P  to  6^  per  gallon  was 
the  result  of  a  controversy  over  the  continuation  of  the  existing  gross 
vehicle  weight  tax  law^  or  its  replacement  by  a  weight-distance  tax  lawc  The 
impasse  which  was  reached  resulted  in  the  action  to  reduce  the  tax  to  6<p  per 
gallon,  effective  January  15,  1958 o 

This  action  came  at  a  time  when  the  State  Highway  Commission  was 
making  progress  in  the  attempt  to  derive  sufficient  revenue  to  overcome  the 
accumulated  backlog  of  unmatched  Federal  Aid.    The  reduction  in  the  gasoline 
tax  rate  reversed  the  trend  with  the  result  that  it  became  necessary  to  grant 
priority  to  many  projects  which  required  little  or  no  State  matching  moneys. 
Such  projects  included  railroad  separation  structuresj  those  traversing 
Indian  reservations,  and  others  involving  less  than  the  normal  ratio  of  State 
matching  funds.    The  situation  was  also  alleviated  somewhat  by  the  action  of 


cities  and  counties  in  providing  a  portion  of  the  required  matching  funds 
for  projects  within  their  jurisdiction. 

During  1957  there  ^^ras  a  pronounced  increase  in  the  number  of  con- 
struction contracts  awarded  on  the  Interstate  Systemo    A  number  of  public 
hearings  were  held  in  connection  with  the  proposed  locations  of  these  pro- 
jects c    As  could  be  expect ed^  there  was  a  moderate  amount  of  opposition  to 
proposed  urban  locations  where  there  was  disruption  of  local  residential 
or  other  properties »    Also^  fear  was  expressed  by  some  businessmen  that  re- 
located highways  would  create  new  traffic  patterns  with  a  consequent  loss  of 
business  to  existing  establishments o 

The  most  prominent  and  organized  opposition  came  from  the  farmer 
and  rancher  groups  which  resisted  proposals  to  locate  the  new  highways  in 
areas  involving  irrigated  lands «    In  order  to  meet  the  higher  standards  of 
alignment  for  the  Interstate  System  and  the  wider  widths  of  right-of-way 
required,  it  was  necessary  in  many  instances  to  locate  the  highways  through 
some  of  the  better  bottom  lands  in  the  irrigated  valleys  through  which  the 
existing  highways  were  situatedo    The  existing  highways  had  been  built  with 
the  primary  intent  of  serving  the  local  residents  in  these  valleys o  The 
lower  standards^  to  which  these  highways  had  been  built  in  the  early  period 
of  highway  development ^  permitted  substantial  deviation  and  curvature  in 
order  to  serve  the  local  residents  without  encroaching  upon  their  more  de- 
sirable lands  and  their  buildings o 

With  the  passage  of  time  and  the  development  of  greatly  increased 
volumes  of  traffic  and  high  speed  operation^  it  became  apparent  that  the 
highways  to  serve  future  traffic  would  have  to  be  built  to  much  higher  stand- 
ards, such  as  those  prescribed  for  the  Interstate  System^    The  desire  to 
provide  the  best  possible  service  to  highway  traffic  was  in  conflict  with  the 
determination  of  many  property  owners  to  resist  any  further  encroacliment  on 
their  property.    The  situation  resolved  itself  into  two  separate  theories 
controlling  highway  location. 

One  proposal  involved  the  locating  of  the  Interstate  System  highways 
as  closely  as  possible  to  the  alignment  of  the  existing  highways »    Such  a 
location  would  serve  the  local  residents  as  well  as  the  through  traffic  be- 
tween principal  points.    It  would  be  necessary  to  construct  and  maintain 
only  a  single  highway;  hov/ever^  in  some  instances j,  additional  frontage  roads 
would  have  to  be  constructed  to  carry  local  residents  to  points  of  access  on 
the  controlled--access  highways o 

The  other  proposal  involved  the  construction  of  the  Interstate 
System  as  a  separate  entity  to  serve  principally  the  through  traffic  moving 
from  one  principal  point  to  another o    Under  this  arrangement ^  it  would  be 
necessary  to  retain  the  existing  highways  to  serve  the  local  residents « 
Since  many  of  the  existing  highways  were  badly  deteriorated  or  had  be- 
come obsolete,  such  a  plan  would  eventually  involve  the  construction  of 
a  new  Interstate  System  and  the  reconstruction  of  the  existing  highways^ 
with  the  obligation  for  maintaining  two  separate  highways* 


The  eventual  solution  to  the  problem  was  not  to  be  decided  until 
a  later  date  and  after  much  controversy  among  the  parties  involved. 

YEAR  OF  1958 

The  passage  of  the  Federal-Aid  Highway  Act  of  1958  provided  a  fur- 
ther stimulus  to  the  financing  of  an  adequate  system  of  highways.    In  con- 
formity with  the  precedent  established  in  the  1956  Act,  an  additional 
$25,000,000  per  year  above  previous  figures  was  authorized  in  Primary, 
Secondary  and  Urban  funds.    The  authorizations  of  these  funds  amounted  to 
$900,000,000  for  fiscal  year  I960  and  $925,000,000  for  fiscal  year  1961. 

The  business  recession  of  1957  had  carried  over  into  1958,  and 
Congress  determined  that  stimulation  of  employment  could  best  be  achieved 
through  the  expenditure  of  funds  for  highway  construction.     In  line  with  this 
objective,  an    additional  $400,000,000  in  Federal-aid  was  authorized  for  ex- 
penditure on  the  Primary  and  Secondary  systems.    This  money  could  be  spent  on 
either  of  the  systems,  but  provision  was  made  that  contracts  would  have  to  be 
awarded  by  December  1,  1958  with  an  established  completion  date  not  later 
than  December  1,  1959. 

The  Federal-aid  matching  ratio  was  increased  to  two-thirds  of  the 
total  cost,  with  a  further  provision  that  the  states  could  borrow  up  to  two- 
thirds  of  the  remaining  cost,  with  repayment  to  be  made  out  of  future  Federal- 
aid  for  fiscal  years  1961  and  1962.    After  adjustment  for  Federal  lands  in 
Montana,  the  Federal-aid  ratio  in  this  state  was  set  at  70.99^  of  the  total 
cost. 

An  additional  $5,000,000  was  also  made  available  for  Forest  Highways 
for  the  fiscal  year  1959".    Apportionments  for  the  Forest  Highway  System  for 
fiscal  years  I960  and  1961  were  increased  to  $33,000,000  per  year.    The  fi- 
nancing of  Forest  Highway  construction  was  also  liberalized  through  a  provision 
that  5%,  or  a  maximum  of  $500,000  per  year,  of  a  staters  Primary,  Secondary 
and  Urban  Federal-aid  funds  could  be  spent  on  construction  on  the  Forest 
Highway  System  without  equivalent  state  matching  money.    This  money  could  be 
spent  on  Forest  Highway  projects  on  any  Federal-aid  system  without  regard  to 
the  proportion  in  which  the  funds  were  originally  apportioned. 

The  1958  Act  also  provided  that  a  study  be  made  of  the  Forest  High- 
way System  to  determine  what  additional  roads  of  importance  might  be  added  to 
the  system,  the  amount  of  money  necessary  to  complete  the  Forest  Highway 
System  and  to  maintain  it,  and  method  by  which  the  funds  should  be  distributed 
among  the  states. 

The  Federal-Aid  Interstate  funds  were  also  increased  over  the  amounts 
previously  authorized  in  the  1956  Act.    The  folloi/ri.ng  increases  were  authorized.* 
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FISCAL  YEAR  1956  ACT  1956  ACT 

1959  $2,000,000,000  $2,200,000,000 

1960  "  $2,200,000,000  $2,500,000,000 

1961  $2,200,000,000  $2,500,000,000 

There  was  no  change  beyond  fiscal  year  I96I  in  the  authorizations 
as  prescribed  under  the  1956  Act. 

Section  108  (d)  of  the  1956  Act  specified  that  an  estimate  be  made 
of  the  total  cost  of  bringing  the  Interstate  System  up  to  the  prescribed 
standards.    The  1958  Act  provided  that  these  estimates,  which  had  been  made 
for  each  "State, -^^e  used  as  the  basis  for  apportioning  Interstate  System  funds 
for  fiscal  years  I960  and  1961,    It  also  required  that  a  new  estimate  of 
needs  be  submitted  to  Congress  by  January  1,  I96I0 

Highway  Needs  Studies,  as  prepared  for  Sections  108  (d)  and  the 
Automotive  Safety  Foundation  -  Fact  Finding  Committee  Needs  Study,  revealed 
that  the  following  amounts  would  be  required  to  bring  up  to  standard  all 
highway,  road  and  street  systems  in  the  State: 

ESTIMATED  CONSTRUCTION  NEEDS 


HIGHWAY  SYSTEM  RURAL  URBAN  TOTAL 

Primary  $317,610,000  $18,131,000  $  335^741/000 

Secondary  207,809,000       1,456,000  209^265,000 

Interstate  425.882,000      20, 915 « OOP  446,797.000 

Subtotal-State  Systems  951,301,000     40,502,000  991,803,000 

Other  rural  roads  235,810,000       ^  ^  ^  ^  235^810,000 

Other  city  streets  -----       52.454»OOQ  52.454,000 

Total-All  Systems  $1,187,111,000    $92,956,000  $1,280,067,000 

Secondary  System  includes  the  12,500  miles  system  as  recommended 
by  the  Automotive  Safety  Foundationo 

In  the  interest  of  promoting  the  safety,  convenience  and  enjoyment 
of  public  travel,  the  1958  Act  provided  that  it  was  in  the  public  interest  to 
regulate  outdoor  advertising  in  the  vicinity  of  the  Interstate  System^  The 
principal  feature  was  to  regulate  the  size  and  type  of  sign  within  66O  feet 
of  the  right-of-way  of  the  Interstate  System,    As  an  incentive,  an  additional 
one-half  of  one  percent  of  the  Federal  share  of  the  cost  of  construction  was 
to  be  granted  to  those  states  which  complied  with  this  requirement. 

The  public  hearing  requirement  of  the  law  was  amended  to  make 
provision  for  rural  sections  of  the  Interstate  Systemo    Under  this  provision, 
persons  living  adjacent  to  the  Interstate  System  in  rural  areas  were  to  be 
granted  a  hearing,  or  an  opportunity  for  a  hearing,  so  that  they  could  ex- 
press any  objections  that  they  might  have  to  the  proposed  location,, 
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It  had  been  evident  for  a  number  of  years  that  the  numerous  Federal 
laws  applying  to  highways  should  be  consolidated  in  a  single  publication* 
This  was  accomplished  as  Title  23  -  Highways,  a  new  publication  which  was 
issued  during  the  year  of  1958 » 

Another  effort  to  obtain  adequate  state  financing  for  highways  was 
made  during  1958  through  the  creation  of  the  Citizens*  Highway  Committee  of 
the  Montana  Highway  Users'  Conference.    This  committee  analyzed  the  financial 
situation,  evaluated  the  need  for  more  State  highway  revenue,  and  made  the 
following  recommendations : 


1«      That  pay-as-you-go  financing  was  preferable  to  bond  financing » 

2.  That  $3,500,000  per  year  in  additional  State  highway  revenue 
was  needed  to  match  the    anticipated  Federal-aid  grants  to 
the  State  during  the  next  ten  years <, 

3.  That  the  $3,500,000  per  year  could  be  raised  by  means  of  the 
following  actions: 

(a)  Restoration  of  the  7<^  gasoline  tax  to  produce  $2^200,000 
per  year. 

(b)  An  upward  revision  of  the  Gross  Vehicle  Weight  Tax  rates 
to  produce  $500,000  per  year. 

(c)  An  increase  in  the  license  plate  fee  of  $2.00,  with  the 
proceeds  to  be  deposited  in  the  State  Highway  Fund*  This 
would  produce  an  estimated  $700,000  per  year* 

(d)  An  increase  of  $1«00  in  the  certificate  of  title  and  the 
title  transfer  fees.    This  would  produce  an  estimated 
$100,000  per  year  for  the  State  Highway  Funde 


These  suggestions  were  included  in  bills  which  were  prepared  for 
presentation  to  the  1959  Legislative  Assembly. 

The  last  of  the  State  Highway  Debenture  Bonds  were  retired  as  of 
July  15,  1958,  thereby  placing  the  State  in  a  debt-free  position  for  the 
first  time  since  1930. 

Financing  difficulties  were  also  being  encountered  at  the  national 
level.    The  results  of  the  Section  108  (d)  Needs  Estimate  disclosed  that  the 
cost  of  completing  the  Interstate  System  was  substantially  higher  than  pre- 
vious estimates.    On  the  basis  of  these  findings,  the  previous  Federal-Aid 
authorizations  for  the  Interstate  System  were  increased  by  about  10^  for 
fiscal  years  1959,  I960  and  1961,     These  actions,  together  with  the  author- 
ization of  Federal-aid  for  the  emergency  highway  construction  program,  re- 
sulted in  expenditures  from  the  Federal  Highway  Trust  Fund  in  excess  of 
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anticipated  revenues »    Suggested  corrective  measures  included  the  imposition 
of  an  additional  Federal  tax  on  motor  fuel,  transfer  to  the  Trust  Fund  of  the 
portion  of  Federal  highway-user  taxes  currently  going  to  the  General  Fund,  and 
the  issuance  of  bonds  to  meet  the  Federal  highway  financing  requirements o 

At  the  close  of  the  year,  the  future  of  Montana  highway  development 
depended  on  several  important  considerations  which  would  not  be  decided  until 
legislative  action  could  be  taken  during  1959*    The  most  important  matters 
included  adequate  financing  at  the  State  level,  implementation  of  the  Federal 
Highway  Trust  Fund  to  assure  that  future  Federal-aid  authorizations  could  be 
properly  financed,  and  the  solution  of  the  problem  of  highway  location  as  de- 
fined by  the  conflict  between  the  preservation  of  local  property  interests  and 
the  desire  to  serve  highway  traffic  in  the  best  possible  mannero    The  year 
closed  with  an  optomistic  outlook  that  the  controversial  matters  could  be  solved 
in  the  interest  of  an  improved  highway  program  that  would  benefit  the  entire 
State  and  the  Nation. 

YEAR  OF  1959 

Normally,  there  is  no  Federal  highway  legislation  of  importance  during 
the  odd-numbered  years;  however,  the  expected  shortage  of  revenue  in  the  Federal 
Highway  Trust  Fund  in  1959  made  it  mandatory  that  action  be  taken  to  obtain 
additional  money  for  this  funds  .  . 

It  had  been  reported  that,  unless  additional  money  was  made  available, 
the  apportionment  of  Federal  Aid  for  the  Interstate  System  for  FY  I96I  would 
have  to  be  eliminated,  that  only  $500,000,000  could  be  apportioned  for  FY  1962, 
and  apportionment  for  future  years  thereafter  would  be  restricted  to  about 
$1,800,000,000  per  year.    In  the  Federal  budget,  the  Administration  recommended 
that  an  additional  temporary  tax  on  motor  fuel  of  1-1/2^-  per  gallon  be  enacted, 
effective  July  1,  1959»    The  administration  was  opposed  to  the  issuance  of 
bonds  or  borrowing  from  the  General  Fund  to  meet  the  expected  deficit  in  the 
Highway  Trust  Fund. 

Congress,  on  the  other  hand,  was  opposed  to  the  application  of  addi- 
tional   highway-user  taxes,  and  that  stand  was  supported  by  numerous  highway- 
user  groups  and  the  governors  of  the  majority  of  the  states o    Various  compro- 
mise measures  were  suggested,  and  eventually  the  decision  was  reached  to  enact 
one  cent  of  additional  tax  on  motor  fuels,  to  become  effective  October  1,  1959 
and  to  extend  to  July  1,  I96I.    The  additional  tax  was  to  expire  on  that  date 
with  the  provision  that  replacement  revenue  would  be  obtained  by  placing  in 
the  Highway  Trust  ^und  50^  of  the  receipts  from  the  excise  tax  on  new  passenger 
cars  and  62.5^  of  the  tax  on  automotive  parts  and  accessories e    These  provisions 
were  to  be  effective  from  July  1,  I96I  to  June  30,  1964» 

Other  principal  provisions  of  the  Federal  Aid  Highway  Act  of  1959 
(approved  September  21,  1959)  included  the  following s 

le      The  expenditure  of  100^  Federal  moneys  was  authorized  for  the 
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repair  and  replacement  of  Federal  roads  and  highways  which  were 
damaged  by  reason  of  a  wide-spread  disaster*,    Such  roads  did 
not  have  to  be  on  a  Federal-aid  highway  system.    This  action 
was  very  important  to  the  reconstruction  of  roads  in  Montana 
which  were  damaged  by  the  earthquake  of  August  1959  in  the  West 
Yellowstone  regiono 

2.      The  Interstate  System  needs  estimate  of  195S  was  authorized  as 
the  basis  for  apportioning  Interstate  funds  for  FY  1962<,  Pre- 
viously, this  needs  estimate  had  been  authorized  for  apportioning 
funds  for  only  fiscal  years  I960  and  196l«. 

3o      The  apportionment  of  Primary,  Secondary  and  Urban  Federal-aid 
for  FY  1961  was  authorized  in  the  amount  of  $925,000,OOOe  The 
distribution  was  as  follows : 


Primary  $416,250,000 
,  ,  ,    .  %  Secondary  277,500,000 

Urban  231,250,000 

Interstate  funds  were  authorized  in  the  amount  of  $2,000,000,000  for 
FY  1961 ;  however,  it  was  determined  that  the  Highway  Trust  fund  would  support 
the  apportionment  of  only  $1,800,000,000  of  this  amount.    The  remaing  $200,000,000 
was  to  be  apportioned  at  a  later  date  when  funds  became  available « 

When  the  apportionment  of  Federal  emergency  money  was  authorized  in 
the  1958  Act,  provision  was  made  that  States  could  borrow  matching  money  against 
the  future  apportionments  of  Federal-aid  for  fiscal  years  I96I  and  1962 o  One- 
half  of  these  advances  was  to  be  deducted  from  the  apportionments  for  FY  I96I0 
After  these  deductions  had  been  made  from  Montana's  funds,  the  following  net 
apportionments  were  made  to  this  state  for  Fiscal  Year  I96I: 

Primary  $  7,163,242 

Secondary  5,024,030 

Urban  542,242 

Subtotal  12,729,514 

Interstate  20,26l»340 

TOTAL  $32,990^854 


It  was  evident  that  the  increased  Federal  motor  fuel  tax  had  been 
enacted  too  late  to  provide  sufficient  revenue  to  meet  accrued  obligations  in 
the  Highway  Trust  Fund«  As  an  interim  solution  and  in  a  separate  bill,  author- 
ization was  granted  to  borrow  temporarily  from  the  General  Fund  to  meet  the 
expected  deficit  during  FY  I96O9 

It  was  also  evident  that  the  Highway  Trust  Fund  would  not  support 
the  prompt  reimbursement  of  the  Federal  share  of  obligations  to  the  full  ex- 
tent of  outstanding  apportionments  of  Federal-aid  for  FY  I96O  and  earlier 
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years.    As  a  solution  to  this  situation.  Federal  contract  controls  were  im- 
posed to  assure  that  periodic  obligations  did  not  exceed  the  anticipated  re- 
venue amounts.    This  provision  seriously  curtailed  the  planned  highway  program 
in  Montana.    Surveys  and  plans  for  the  Interstate  System  had  reached  the  point 
that  a  greatly  enlarged  program  was  in  prospect  for  this  system.    This  would 
have  reduced  materially  the  large  backlog  of  Federal-aid  Interstate  funds. 
When  contract  controls  were  imposed,  the  proposed  expenditures  on  all  systems 
had  to  be  reduced  to  amounts  which  were  consistent  with  the  Federal  fund 
limitations  and  the  State  funds  available.    It  was  also  necessary  to  attain 
some  degree  of  balance  in  utilizing  both  types  of  funds. 

The  degree  of  curtailment  in  the  expenditure  of  Federal  funds  is  re- 
vealed by  the  announcement  that  only  $33,192,000  of  Federal  funds  could  be 
spent  in  Montana  during  FY  I960  out  of  a  total  of  $104,000,000  available  from 
the  apportionments  for  the  I96I  and  previous  fiscal  years. 

The  proposed  revenue  measures  of  the  Citizens^  Highway  Committee  were 
introduced  in  the  Thirty-Sixth  Session  of  the  State  Legislative  Assembly.  This 
session,  like  its  predecessor,  was  deeply  involved  in  the  controversy  regarding 
a  weight-distance  tax  for  commercial  vehicles.    As  a  result,  no  new  revenue 
measures  were  enacted.    There  were,  however,  several  bills  enacted  regarding 
other  highway  matters. 

Chapter  98  stipulated  that  the  State  Highway  Commission  should  pre- 
pare a  biennial  report  describing  the  activities  of  the  Commission.    This  re- 
port was  to  be  submitted  to  the  Governor  and  the  Legislative  Assembly  not 
later  than  the  fifth  legislative  day. 

Chapter  100  covered  the  use  of  temporary  windshield  stickers  in  in- 
stances where  new  cars  had  been  purchased  and  the  registration  papers  had  not 
been  executed. 

Chapters  101  and  102  repealed  obsolete  registration  laws  which 
were  in  conflict  with  more  recent  legislation. 

Chapter  103  provided  that  the  State  Highway  Commission  could  utilize 
any  available  published  price  .list  in  establishing  the  new  passenger  car  tax 
where  the  manufacturers  had  failed  to  provide  the  proper  lists.    It  also  amend- 
ed the  law  to  permit  the  use  of  the  port-of-entry  price  for  imported  cars  in 
lieu  of  the  FOB  factory  price. 

Chapter  109  pertained  to  Highway  Patrol  matters.     It  increased  the 
number  of  captains  from  5  to  6  and  provided  an  increased  salary  scale  for 
officers  working  a  48  hour  week.    The  residence  requirements  for  new  appointees 
were  reduced  from  5  to  3  years. 

Chapter  120  legalized  the  use  of  radar  for  speed  checks  and  en- 
forcement. -  .■  • 
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Chapter  133  amended  the  Financial  District  Law  by  prescribing  that 
the  value  of  State-owned  lands  should  also  be  included  in  the  value  of  rural 
lands  in  the  distribution  of  State  Secondary  System  construction  funds  among 
the  counties  and  financial  districts.  The  figure  regarding  value  of  rural 
State-owned  lands  was  to  be  obtained  from  the  records  of  the  Commissioner  of 
State  Lands  and  Investments., 

Chapter  134  stipulated  that  no  commercial  enterprise  or  structure 
could  be  constructed,  located  or  operated  within  the  right-of-way  limits  of 
a  controlled  access  facility. 

Chapter  175  provided  that  there  should  be  an  adjustment  in  the  tax  on 
gasoline  in  storage  or  in  transit  at  the  time  of  a  price  increase  or  decease* 

Chapter  201  regulated  the  equipment  on  commercial  towing  vehicles. 
It  also  specified  that  the  debris  from  a  collision  should  be  removed  from  the 
highway. 

Chapter  204  specified  that  the  State  Highway  Commission  did  not  have 
the  authority  to  establish  statewide  speed  limits. 

Chapter  210  permitted  the  State  Highway  Commission  to  trade  excess 
lands  and  to  sell  personal  property  or  printed  matter. 

Chapter  211  required  that  trailers  and  semi-trailers  of  3  unit  com- 
binations have  the  registered  gross  weight  displayed  on  the  side  of  each  vehicle. 

Chapter  221  increased  the  legal  width  for  buses  from  96"  to  102-' 
where  the  vehicles  were  operated  on  highways  having  at  least  a  20  foot  width. 
Instruments  of  husbandry  were  exempted  from  the  width  limitations,  provided 
that  they  were  moved  during  daylight  hours  for  distances  not  greater  than 
50  miles.    Speed  limits  for  vehicles  over  8,000  pounds  gross  weight  were  es- 
tablished at  50  miles  per  hour. 

Chapter  224  provided  that  the  State  Highway  Commission  had  exclusive 
jurisdiction  over  traffic  control  and  signing  on  controlled  access  facilities. 
It  also  prescribed  that  such  traffic  control  on  State  highways,  other  than  con- 
trolled access  facilities,  should  have  the  approval  of  the  State  Highway  Com- 
mission. 

Chapter  226  provided  penalties  for  the  evasive  practice  of  making 
vehicles  with  a  gross  vehicle  weight  greater  than  that  of  the  fee  which  was 
actually  paid. 

Chapter  233  provided  that  logging  vehicles  should  have  certain 
equipment  designed  to  improve  the  safety  of  this  type  of  hauling. 

Chapter  241  prescribed  that  the  AASHO  Uniform  Interstate  Sign 
l^nual  should  be  the  official  guide  for  controlled  access  facilities. 
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Chapter  247  revised  the  description  of  public  highways » 

Chapter  256  made  several  changes  in  the  Financial  Responsibility 

Lawo 

Many  controversial  issues  were  debated  during  the  1959  Session^  in- 
cluding several  pertaining  to  highway  matters.    The  principal  highway  issues 
were  the  weight-distance  tax  and  highway  routings,  particularly  in  connection 
with  the  Interstate  System.    A  House  Investigating  Committee  was  appointed  to 
investigate  several  highway  matters o    A  principal  subject  was  the  routing  of 
highways  through  irrigated  lands.    Contract  awards  were  also  investigated^  and 
an  audit  was  made  of  the  financial  and  inventory  records  of  the  State  Highway 
Commission.    The  majority  report  was  critical  of  several  practices^  but  it  was 
generally  agreed  that  it  did  not  represent  an  impartial  investigation. 

During  1959,  an  outside  consulting  organization  was  employed  to  re- 
view the  management  functions  of  the  State  Highway  Commission  for  the  principal 
purpose  of  improving  the  right-of-way  acquisition  functions.    The  report  was 
to  be  presented  in  the  early  part  of  I960. 

The  earthquake  of  August  1959  destroyed  sections  of  highway  in  the 
vicinity  of  West  Yellowstone.    A  major  landslide  in  the  Madison  River  Canyon 
covered  a  long  section  of  the  highway,  and  the  impounded  lake  flooded  the 
highway  in  this  canyon  for  several  miles.    It  was  evident  that  considerable 
time  would  lapse  before  it  would  be  practical  to  reconstruct  a  highway  through 
the  canyon.    As  a  result,  FAP  Route  13  was  relocated  on  a  new  line  crossing 
the  Montana-Idaho  border  at  Raynolds  Pass.    The  former  section  of  FAP  Route 
13  through  the  Madison  River  Canyon  was  transferred  to  the  Federal-Aid  Second- 
ary System  and  was  designated  as  FAS  Route  499«    The  new  location  of  FAP  Route 
13  was  approved  as  of  October  27>  1959 «    This  transaction  also  involved  the 
transfer  to  FAP  Route  50  of  the  section  of  previous  FAP  Route  13  from  West 
Yellowstone  to  Duck  Creek  Wye.    These  adjustments  resulted  in  an  increase  in 
the  technical  overrun  of  the  7^  System  mileage  amounting  to  14 » 9  miles. 

During  1959,  the  number  and  value  of  contracts  awarded  were  sub- 
stantially reduced  because  of  the  Federal  financial  difficulties  and  the  re- 
lated control  on  contracts  awarded  and  the  general  expenditure  of  Federal-aid 
funds. 

The  outlook  for  I960  was  not  very  favorable  as  it  was  evident  that 
the  construction  program  would  have  to  be  curtailed  until  such  time  as  suf- 
ficient Federal-aid  was  made  available  to  eliminate  the  need  for  control  on 
expenditure  of  this  money. 

There  was  still  considerable  opposition  in  the  State  to  Interstate 
highway  routings  through  irrigated  valleys.    National  unrest  was  also  evident 
in  the  appointment  of  Presidential  and  House  investigating  committees  which 
were  assigned  the  task  of  investigating  the  entire  Federal-aid  highway  pro- 
gram.   Possibilities  included  the  curtailment  of  Interstate  System  construc- 
tion in  urban  areas  in  order  to  reduce  the  overall  cost  of  the  program,  and 
also  a  reduction  in  the  Federal  matching  ratio  on  Interstate  System  projects. 
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SUMMAEY  OF  PERIOD  FROM  1943  TO  1959 


At  the  beginning  of  this  historical  period  in  1943,  the  State  and 
the  Nation  were  devoting  all  efforts  and  resources  towards  the  objective  of 
winning  the  war*    Highway  construction  was  held  to  the  very  minimum  consistent 
with  the  needs  of  keeping  the  highways  in  operable  condition.    There  was  very 
little  State  money  available  because  of  the  reduced  revenue  as  the  result  of 
the  rationing  of  gasoline  and  the  consequent  reduction  of  highway  travels 

At  the  same  time,  however,  thought  was  being  given  to  the  importance 
of  resuming  highway  construction  as  soon  as  possible  after  the  end  of  hostili- 
ties.   The  Federal-Aid  Highway  Act  of  1944  granted  recognition  to  the  need  for 
advance  planning  and  the  vast  amount  of  highway  improvement  that  would  be  need- 
ed to  overcome  existing  deficiencies  and  to  meet  the  demands  of  increased  high- 
way travel  in  the  postwar  years. 

This  act  authorized  $500,000,000  per  year  in  Federal-aid  for  the 
three  postwar  fiscal  years  of  1946,  1947  and  1948.    These  annual  authorizations 
were  more  than  double  the  prewar  amounts.      Montana's  share  of  Federal-aid 
amounted  to  $7,962,938  in  fiscal  year  1946,  as  compared  with  $3,344,102  for 
fiscal  year  1943* 

The  1944  Act  also  provided  for  the  creation  of  an  official  Federal- 
Aid  Secondary  System  to  include  .  most  roads  that  had  been  built  over  a  period 
of  years  on  a  sporadic  basis.    The  eventual  size  of  this  system  included  2,465.1 
miles  as  determined  through  joint  action  of  the  State,  counties  and  the  Bureau 
of  Public  Roads. 

This  act  also  provided  for  the  first  time  that  separate  funds  be 
authorized  for  the  construction  of  highways  in  urban  areas.    Urban  areas  were 
defined  as  cities  or  other  places  over  5,000  population  and  their  designated 
environs. 

Another  initial  action  included  the  provision  that  a  National  System 
of  Interstate  Highways  be  designated  throughout  the  Nation  with  a  limitation 
of  40,000  miles.    The  Montana  selection  included  US  No.  10  across  the  State 
from  west  to  east,  US  No.  91  across  the  State  from  south  to  north,  and  US  No. 
87  south  from  Billings  to  the  Wyoming  line. 

It  was  realized  that  large  amounts  of  State  money  would  be  needed 
to  provide  the  funds  to  match  the  increased  amounts  of  Federal-aid  available » 
The  urgency  of  the  situation  dictated  that  the  money  be  raised  through  the 
sale  of  bonds o    Legislative  approval  was  given  to  the  proposal  that  $12,000,000 
in  bonds  be  sold  in  increments  beginning  in  1946.    These  sales  were  to  extend 
to  1949,  and  the  funds  derived  from  this  action  were  soon  applied  to  new 
highway  construction. 

It  was  evident  that  the  bond  sales  would  alleviate  the  immediate 
situation  only  and  that  other  measures  should  be  enacted  to  provide  the 
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revenue  required  to  pay  the  principal  and  interest  on  the  bonds  and  to  meet 
the  need  for  continuing  highway  improvement o 

A  committee  to  analyze  and  act  on  the  need  "was  appointed  during  1948 « 
This  was  the  first  of  a  series  of  committees  which  were  to  serve  in  later  years 
for  the  purpose  of  assuring  that  highway  development  did  not  lag.    The  recom- 
mendations of  the  original  committee  resulted  in  the  enactment  of  a  6<^  motor 
fuel  tax  in  1949  and  the  first  Motor  Vehicle  Use  Tax  Act  in  1950.    The  latter 
act  was  later  changed  in  1952  to  a  Gross  Vehicle  Weight  Tax  Law.    These  acts 
did  much  to  assist  in  obtaining  the  additional  revenue  required  to  match  the 
Federal-aid  apportioned  to  the  State. 

The  Federal-Aid  Acts  of  1950  and  1952  continued  the  expanded  author- 
izations of  Federal-aid,    The  1952  Act  was  of  special  interest  because  it  pro- 
vided for  the  first  time  that  a  separate  authorization  be  made  of  funds  for  the 
improvement  of  the  Interstate  System. 

• '      As  the  result  of  legislation  enacted  in  1953,  the  State  Highway  Com- 
mission was  reorganized.    The  five  man  membership  was  retained;  however,  the 
members  were  appointed  for  staggered  terms.     It  was  also  provided  that  not 
more  than  three  members  could  belong  to  the  same  political  party. 

Other  developments  included  the  transfer  of  the  duties  of  the  State 
Parks  Commission  to  the  State  Highway  Commission  under  a  division  to  be  known 
as  the  State  Parks  Division.    Funds  in  the  amount  of  $65^000  per  year  for  the 
advertising  of  the  attractions  of  the  State  were  to  be  taken  from  the  State 
Highway  Fund  instead  of  the  prevailing  practice  of  appropriating  this  money 
from  the  General  Fund. 

A  new  basis  was  approved  for  apportioning  State  Secondary  System  con- 
struction funds  to  the  counties  and  financial  districts.    The  new  procedure 
was  based  on  a  four  factor  formula  with  equal  weight  being  assigned  to  rural 
population,  rural  road  mileage,  land  area  and  value  of  rural  lands.    A  separate 
allocation  procedure  was  also  provided  for  Urban  funds. 

The  Federal-Aid  Act  of  1954  continued  to  increase  the  authorizations 
of  Federal-aid.    This  act  also  took  recognition  of  the  enlarged  scope  of 
national  interest  in  the  Interstate  System.    The  regular  basic  matching  ratio 
of  50^  Federal  and  50^  State  moneys  was  revised  to  a  ratio  of  (:>Qffo  Federal  money 
and  40^  State  money.    With  adjustment  for  Federal  land  ownership,  the  ratio  be- 
came about  65^  Federal  money  and  35^  State  money  in  Montana. 

In  1955,  the  gasoline  tax  rate  was  increased  to  7^  per  gallon.  The 
equivalent  tax  on  diesel  fuel  was  placed  at  9^^  per  gallon.    Other  laws  included 
a  provision  for  long  term  financing  of  expensive  bridges  on  the  Primary  System, 
and  the  creation  of  a  Fact  Finding  Committee  to  make  a  thorough  study  of  the 
State  highways  and  equitable  taxation.    This  committee  conducted  the  most  ex- 
tensive study  that  had  been  made  to  date. 


-46- 


An  anti-diversion  amendment  to  the  Constitution  was  approved  by  the 
voters  in  1956 o    This  amendment  assured  that  highway-user  revenue  would  not 
be  diverted  for  non-highway  purposes. 

The  Federal-Aid  Highway  Act  of  1956  was  the  most  comprehensive  high- 
way legislation  that  had  been  enacted  to  date^    It  provided  for  substantially 
increased  amounts  of  Federal-aid  for  the  Primary,  Secondary  and  Urban  funds e 
The  most  important  legislation  was  in  connection  with  the  Interstate  Systemo 
This  system  was  re-defined  as  the  National  System  of  Interstate  and  Defense 
Highways o    Provision  was  made  that  this  system  of  highways  be  completed  by  a 
contract  date  of  1969 » 

The  basic  matching  ratio  for  the  Interstate  System  was  established 
at  90^  Federal  money  and  10%  State  money  in  this  act.    The  Montana  matching 
ratio  amounted  to  91o32^  Federal  money  and  So68%  State  money^  after  adjustment 
had  been  made  for  Federal  lands  in  the  State o 


All  states  were  required  to  prepare  a  detailed  estimate  of  the  cost 
of  constructing  the  Interstate  System  to  newly  established  standards o  These 
estimates  were  to  be  used  as  the  future  basis  for  dividing  Interstate  System 
funds  among  the  states* 

Controlled  access  and  greater  right-of-way  widths  were  two  features 
in  the  new  standards  which  created  serious  problems  in  highway  locationo  Con- 
trolled access  involved  the  bypassing  of  cities,  communities  or  developed  areas 
of  any  consequence.    The  potential  loss  of  business  to  bypassed  establishments 
was  a  matter  of  great  concern  to  the  businessmen.    The  greater  right-of-way 
widths  and  improved  standards  of  alignment  meant  that  new  land  would  be  required 
for  the  Interstate  System.    This  feature  was  vigorously  opposed  in  many  loca- 
tions, particularly  where  irrigated  land  was  involved. 

The  Federal-Aid  Highway  Act  of  1956  represented  a  new  concept  in  high- 
way development  and  financing  which  had  a  far-reaching  effect  on  future  activities, 
It  was  to  be  followed  by  a  difficult  period  of  transition  and  adjustment » 

The  Montana  Fact  Finding  Committee  on  Highways,  Streets  and  Bridges 
was  also  active  during  1956 o    This  committee,  which  was  composed  of  senators, 
representatives  and  private  interests,  conducted  a  comprehensive  survey  of 
matters  pertaining  to  State  highways,  county  roads  and  city  streets.  Several 
recommendations  were  made;  however,  little  legislative  action  was  taken  be- 
cause of  controversies  associated  with  the  principle  of  weight -distance 
taxation.    This  controversy  resulted  in  the  reduction  of  the  gasoline  tax  from 
70  to  60  per  gallon. 

Prior  to  1957,  the  Interstate  System  funds  were  combined  with 
Primary  System  funds  in  the  allocation  of  State  construction  funds  under  the 
Financial  District  Law,    The  greatly  enlarged  apportionments  of  Federal-aid 
for  the  Interstate  System  made  it  necessary  that  the  Interstate  highways  be 
considered  as  a  separate  system  with  separate  financing  provisions.  This 
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action  was  accomplished  by  a  revision  to  the  Financial  District  Law  during  the 
1957  Session*    The  Interstate  System  was  defined  as  a  separate  system  under 
the  law,  and  the  State  construction  funds  were  to  be  divided  among  the  12 
financial  districts  in  proportion  to  the  estimated  costs  of  completing  the 
Interstate  System  in  each  district.    The  new  law  also  provided  that  the  State 
construction  funds  were  to  be  divided  among  the  separate  highway  systems  in 
proportion  to  the  State  funds  required  to  match  the  Federal-aid  available 
for  each  systemo 

The  new  provisions  of  the  Federal-Aid  Highway  Act  of  1956  were  re- 
flected in  increased  activity  during  1957;  however,  it  was  principally  a  year 
of  transition  and  preparation  for  a  greatly  enlarged  highway  construction  pro- 
gram to  follow  in  subsequent  years c 

By  1958,  much  of  the  preliminary  planning  for  the  Interstate  System 
had  been  completed,  and  the  State  was  in  a  position  to  award  contracts  on 
several  new  projects.    An  active  program  was  also  continued  on  the  Primary  and 
Secondary  systems,  with  the  result  that  1958  became  the  greatest  year  of  high- 
way construction  historyo    During  this  year,  the  Nation  was  in  a  period  of 
recession,  and  in  an  effort  to  bolster  the  economy,  special  emergency  Federal- 
aid  was  made  available  to  the  states.    A  new  provision  also  permitted  the 
States  to  borrow  against  future  Federal-aid  to  obtain  the  major  portion  of 
the  money  required  for  the  matching  of  the  emergency  Federal-aid.    The  emergency 
Federal-aid  applied  only  to  Primary^  Secondary  and  Urban  funds  and  the  basic 
matching  proportion  was  changed  to  a  ratio  of  two-thirds  Federal  money  and  one- 
third  State  moneyo    When  the  Federal  lands  in  Montana  were  considered,  the 
ratio  in  this  state  became  71%  Federal  money  and  29%  State  money,  with  the 
State  being  permitted  to  borrow  two-thirds  of  the  Staters  share  from  future 
Federal-aid  apportionments., 

A  Citizens'  Highway  Committee  of  the  Montana  Highway  Users*  Conference 
was  formed  during  1958  for  the  purpose  of  assisting  in  obtaining  sufficient 
State  revenue  to  permit  the  prompt  matching  of  Federal-aid o    Principal  recom- 
mendations included  the  restoration  of  the  7$  gasoline  tax,  upward  revision  of 
the  Gross  Vehicle  Weight  Tax,  and  minor  increases  in  registration  and  related 
fees.    All  measures  failed  of  enactment  during  the  1959  Session  of  the  Leg- 
islature because  of  the  continuing  controversy  over  weight-distance  taxation* 

The  year  of  1959  was  characterized  by  troublesome  situations  at 
both  the  state  and  national  levels*    At  the  national  level.  Congress  was 
embroiled  in  a  controversy  concerning  the  method  of  raising  additional  money 
for  the  Highway  Trust  Fund  to  meet  the  mounting  obligations  incurred  under 
the  expanded  highway  construction  program*    One  group  favored  the  imposition 
of  additional  motor  fuel  tax  to  raise  the  required  revenue*    The  other  group 
opposed  further  highway-user  taxes  and  recommended  that  the  money  be  provided 
by  borrowing  from  the  General  Fund,  or  through  the  issuance  of  bonds,  or  by 
transferring  present  highway-user  taxes  from  the  General  Fund  to  the  Trust 
Fund*    As  a  compromise  measure,  legislation  was  enacted  raising  the  motor  fuel 
tax  by  one  cent  per  gallon  from  October  1,  1959  to  July  1,  1961*    After  that 
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date,  the  motor  fuel  tax  increase  was  to  be  replaced  by  the  action  of  depositing 
in  the  Highway  Trust  Fund  of  a  major  portion  of  the  excise  taxes  on  new  pas- 
enger  cars  and  automotive  parts  and  accessories « 

Even  with  the  increased  revenue,  it  was  apparent  that  the  revenue  to 
the  Highway  Trust  Fund  would  not  be  enough  to  meet  obligations  to  the  extent 
of  the  total  Federal-aid  apportionments.    This  made  it  necessary  for  the  Bureau 
of  Public  Roads  to  impose  contract  controls  to  assure  that  the  obligations 
against  the  Highway  Trust  Fund  did  not  exceed  the  anticipated  revenues « 

Committees  were  appointed  by  both  the  Adminstration  and  the  House 
of  Representatives  to  investigate  the  overall  Federal-aid  highway  program,, 

A  highway  investigation  committee  was  also  appointed  in  the  House  of 
Representatives  of  the  State  Legislature «    This  committee  investigated  highway 
routings,  financial  records,  contract  awards,  and  right-of-way  purchases «  This 
investigation  was  one  of  the  principal  activities  of  the  1959  Session  insofar 
as  highway  matters  were  concerned.    Another  important  feature  of  the  1959 
session  was  the  continued  controversy  concerning  the  enactment  of  a  weight- 
distance  tax  in  place  of  the  existing  Gross  Vehicle  Weight  Tax  Lawo 

A  severe  earthquake  occurred  in  the  vicinity  of  West  Yellowstone  in 
August  1959 »    This  earthquake  destroyed  the  major  portion  of  FAP  Route  13  be- 
tween Duck  Creek  Wye    and  the  western  end  of  the  Jfedison  River  Canyon,  A 
major  landslide  blocked  the  river  and  the  highway  near  the  end  of  the  canyon, 
and  the  impounded  water  flooded  the  highway  for  several  miles.    The  closure  of 
this  highway  made  it  necessary  that  the  Primary  System  highway  be  relocated 
over  Raynolds  Pass,    The  highway  through  the  Madison  River  Canyon  was  transfer- 
red to  the  Secondary  System,  and  plans  were  made  for  its  reconstruction  as  soon 
as  conditions  became  stablized. 

The  period  from  1943  to  1959  began  in  a  year  when  highway  activity 
was  at  the  very  minimum  because  of  wartime  restrictions  caused  by  the  shortage 
of  manpower,  money  and  materials.    Little  improvement  was  experienced  during 
the  years  of  the  wartime  period,  but  in  1946,  restrictions  were  eased  and 
plans  were  made  for  a  greatly  increased  postwar  construcion  program.  Each 
succeeding  Federal-Aid  Act  increased  the  scope  and  the  financing  of  the 
Federal-aid  program,  with  the  State  making  every  effort  to  meet  its  corre- 
sponding and  expanding  obligations. 

Although  State  highway  revenue  never  succeeded  in  meeting  the  re- 
quirements for  prompt  and  full  matching  of  Federal-aid,  substantial  progress 
was  made  towards  that  goal  through  the  sale  of  bonds,  increases  in  the  motor 
fuel  taxes,  and  new  taxes  on  trucks  and  trailers. 

At  the  close  of  the  period  of  1959,  there  had  been  a  substantial 
increase  in  the  population  of  the  State  and  in  the  expansion  of  its  economy. 
These  indicators  represented  a  measure  of  the  need  for  improved  highway 
facilities,  but  better  indicators  were  available  in  the  more  directly  related 
factors  of  expanding  registrations  of  motor  vehicles,  the  greatly  increased 
consumption  of  motor  fuel  used  on  highways,  and  the  soaring  traffic  volumes. 


-49" 


Actual  highway  improvement  had  lagged  considerably  behind  the  need 
for  improved  services  as  shown  by  these  indicators ,  but  at  the  close  of  1959, 
the  State  was  in  a  position  to  enter  into  a  new  era  of  highway  transportation 
service,  provided  that  the  beneficiaries  in  the  State  and  the  Nation  could 
overcome  their  individual  prejudices  and  work  towards  the  common  objective 
of  better  and  safer  highways. 
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PAGES  51  TO  69 


FEDERAL-AID  PRIMARY  SYSTEM  DESIGNATION 


The  original  voliime  of  Highway  History  contained  a  chronological 
history  of  additions  and  adjustments  tq  the  -Federal-aid  Primary  Highway 
System  up  to  and  including  the  addition  of  Route  49  from  a  point  near  Dillon 
to  a  point  near  Twin  Bridges,    After  this  transaction,  the  system  mileage 
was  shown  as  4, 667.10  miles-,  exclusive  of  l,049c49  miles  within  Federal 
reservations. 

On  June  11,  1945,  a  revision  tb  R®ute  10  was  approved.    Ttjis  re- 
vision covered  a  change  in  the  nortTiepn  terminus  of  the  route  from  a  point 
on  Route  1  in  Havre  to  a  new  location  ora  Route  1  west  of  Havre'.    The  revised 
description  follows : 

Route  10  -  From  a  point  on  Federal-aid  road  No .  3  in  Great  Falls 
via  Fort  Benton  to  a  point  on  Federal-aid  road  No.  1  we.s.t  of  Havre.  , 

This  revision  decreased  the  system  mileage  by  1.91  miles,  making 
a  new  total  of  4,665*19  miles,  exclusive  of  1,049.49  ndles  within  Federal 
reservations. 

On  December  26,  1945,  Route  50  was  added  to  thei-^f Federal-aid 
Primary  System.    The  route  was  described  as  follows : 

Route  50  -  From  a  point  on  Federal-aid  road  No.  2  in  Bozeman  to 
a  point  on  the  west  boundary  of  Yellowstone  National  Park,  and 
from  another  point  on  the  west  boundary  of  Yellowstone  National- 
Park  to  a  point  on  Federal-aid ' road  No.  13  north  of  West 
Yellowstone. 

This  addition  to  the  system  increased  the  mile,age  by  22.73  mi^es 
to  a  new  total  of  4,687«92  miles,  exclusive  of  1,089»08  miles  within  Federal 
reservations. 

The  description  of  Route  49  was -changed  to  provide  for  a  connection 
with  Route  29  in  Twin  Bridges  in  place  of  the  previous  terminus  at  a  point 
south  of  Twin  Bridges.    This  revision  was  approved  on  June  3,  1949«  The 
revised  route  was  described  as  follows :  ' 

Route  49  -  From  a  point  on  Federal-aid  road  No.  3  north  of  Dillon 
to  a  point  on  Federal-aid  road  No.  29  in  Twin  Bridges. 

The  revision  increased  the  mileage  by  1.50  miles  to  a  new  total 
of  4,689.42  miles,  exclusive  of  1,089.08  miles  within  Federal  reservations. 

On  March  3,  1948,  Route  3  was  revised  to  include  the  spur  across 
the  Missouri  River  to  connect  with  Route  41.    The  revised  route  was  de- 
scribed as  follows: 
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Route  3  -  From  the  Montana-Idaho  line  at  Monida  Pass  via 
Monida  and  Dillon  to  a  point  on  Federal-aid  road  Noc  2  west 
of  Butte,  and  from  another  point  on  Federal-aid  road  No.  2 
in  Butte  via  Boulder,  Helena,  Wolf  Creek,  Great  Falls,  Vaughn 
and  Choteau  to  a  point  on  Federal-aid  road  Noc  1  southeast 
of  Browning  and  from  another  point  on  Federal-aid  road  No.  1 
north  of  Glacier  Park  Station  via  Babb  to  the  International 
Boundary  enroute  to  Gardston,  Alberta,  Canada,  with  a  spur 
connection  in  the  Great  Falls  urban  area  from  a  point  south 
of  the  Sun  River  to  a  point  on  Federal-aid  road  Noo  41  at 
Tenth  Avenue. 

This  revision  increased  the  mileage  of  the  system  by  lo56  miles  to 
a  new  total  of  4»690o98  miles,  exclusive  of  l,089o08  miles  within  Federal 
reservations. 

On  Ma,rch  12,  1948 j  a  southside  bypass  in  Billings  was  approved  as 
a  part  of  Route  2.    The  description  was  modified  as  follows: 

Route  2  -  From  the  Montana-Idaho  State  line  at  Lookout 
Pass  via  St.  Regis,  Superior,  Missoula,  Bonner,  Drummond 
Garrison,  Deer  Lodge,  Butte,  Whitehall,  Three  Forks,  Bozeman, 
Livingston,  Big  Timber,  Columbus,  Laurel,  Billings,  Hysham, 
Forsyth,  Miles  City,  and  Baker  to  the  Montana-North  Dakota 
State  line  easterly  of  Baker  enroute  to  Bowman,  North  Dakota, 
with  a  loop  south  of  the  Northern  Pacific  Railway  in  Billings 
from  a  point  south  of  the  railway  near  the  west  city  limits 
to  a  point  north  of  the  railway  near  the  east  city  limits o 

This  addition  increased  the  mileage  of  the  system  by  2.70  miles  to 
a  new  total  of  4, 693 <> 68  miles,  exclusive  of  1,089.08  miles  within  Federal 
reservations o 

A  bypass  to  Lewistown  on  Route  15  was  approved  on  May  24,  1948. 
The  new  description  of  Route  15  was  as  follows : 

Route  15  -  From  a  junction  with  Federal-aid  road  No.  11  near 
Armington  via  Stanford,  Lewistown,  a  point  near  Grassrange, 
Jordan,  Circle,  Glendive  and  Wibaux  to  the  Montana-North 
Dakota  State  line  near  Beach,  North  Dakota,  with  a  spur  con- 
nection from  a  point  west  of  Lewistown  to  a  junction  with 
Federal-aid  road  No.  43  in  Lewistown. 

This  addition  increased  the  length  of  the  system  by  2.90  miles  to 
a  new  total  of  4,696.58  miles  exclusive  of  1,089.08  miles  within  Federal 
reservations. 

On  July  2,  1948,  the  western  terminus  of  Route  46  was  changed 
and  the  route  was  described  as  follows : 
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Route  46  ~  From  a  point  on  Federal-aid  road  Noo  3  near  Divide 
via  Ralston  and  Wisdom  to  a  point  on  Federal-aid  road  No.  7 
north  of  the  Montana-Idaho  State  line  near  Lost  Trail  Pass, 
excepting  a  section  of  connecting  Federal-aid  road  in  Idaho 
lo2  miles  in  length  which  provides  continuity  near  the 
western  endo 

This  revision  decreased  the  length  of  the  system  by  5 -67  miles, 
making  a  new  total  of  4,690o91  miles,  exclusive  of  l,088o83  miles  within 
Federal  reservations. 


In  connection  with  the  re=numbering  of  the  Federal-aid  systems, 
revisions  were  made  to  the  following  routes o    This  approval  became  effective 
on  April  4,  1949 » 

Route  2  -  From  the  Montana-Idaho  State  line  at  Lookout  Pass 
via  Missoula,  Bonner,  Drummond,  Garrison,  Deer  Lodge,  Warm 
Springs,  Butte, Three  Forks,  Bozeman,  Livingston,  Big  Timber, 
Columbus,  Laurel,  Billings,  Custer,  Forsyth,  Miles  City, 
Terry,  Glendive  and  Wibaux  to  the  Montana-North  Dakota  State 
line,  with  a  loop  from  a  point  west  of  Butte,  via  Front  Street 
and  Harrison  Avenue,  to  a  point  south  of  Butte,  and  a  spur 
therefrom  via  Utah  Avenue  to  a  point  on  Federal-aid  road  Noo  3 
at  Utah  Avenue  and  Park  Street,  and  with  a  loop  south  of  the 
Northern  Pacific  Railway  in  Billings  from  a  point  south  of 
,        the  railway  near  the  west  city  limits  to  a  point  north  of  the 
railway  near  the  east  city  limit Se 

Route  10  -  From  a  point  on  Federal-aid  road  Noo  3  in  Great 
Falls  via  Fort  Benton  and  Big  Sandy  to  a  point  on 
Federal-aid  road  Noo  1  west  of  Havre o 


Route  35  -  From  a  point  on  Federal-aid  road  Noo  7  south  of 
Hamilton  via  Skalkaho  Pass  to  a  point  on  Federal-aid  road 
Noo  19  south  of  Philipsburgo 

These  revisions,  together  with  a  more  accurate  and  more  recent  de- 
termination of  the  mileages  involved,  decreased  the  system  length  to  4>676o9 
miles,  exclusive  of  1,084»5  miles  within  Federal  reservations*, 

On  November  25,  1949^  the  regular  route  numbering  system  was  re- 
adopted.    With  the  exception  of  the  changes  in  the  route  numbers,  there  was 
no  change  in  the  designations  or  descriptions » 

The  urban  extensions  of  Primary  System  routes  within  cities  of 
5,000  and  over  were  no  longer  charged  against  the  offical  1%  System  mileage, 
as  approved  on  April  20,  1950o    This  action  reduced  the  total  system 
mileage  to  4,638.0  miles,  exclusive  of  l,080o0  miles  within  Federal  re- 
servations* 
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This  action  permitted  the  designation  of  new  routes,  and  Route  51 
was  added  to  the  system  as  of  August  30,  1950 o  The  new  route  was  described 
as  follows : 

Route  51  "  From  a  point  on  Federal-aid  road  Noo  25  north  of 
Circle  to  a  point  on  Federal-aid  road  Mo,  20  near  Sidney, 

Concurrently  with  the  addition  of  this  route,  the  designated  length 
of  the  system  was  changed  to  a  new  length  based  on  actual  route  mileages  in- 
stead of  designated  route  mileages »    The  new  length  of  the  system  became 
4, 614.2  miles.    With  the  addition  of  Route  51*  the  length  of  the  system  was 
increased  to  4,680.2  miles,  exclusive  of  1,082.1  miles  within  Federal  re- 
servations. 

On  November  13,  1950,  FAS  Route  210  along  the  east  shore  of 
Flathead  Lake  was  transferred  to  the  Federal-aid  Primary  System.    This  route 
was  described  as  follows? 

Route  52  -  From  a  point  on  Federal-aid  road  No.   5  east  of  Poison 
along  the  east  shore  of  Flathead  Lake  to  a  point  on  Federal-aid 
road  No.  1  east  of  Kalispell. 

The  addition  of  this  route  increased  the  system  total  by  22.2  miles 
to  a  new  total  of  4,702.4  miles,  exclusive  of  1,105.7  miles  within  Federal 
reservations.    The  new  system  total  of  4? 702.4  miles  outside  Federal  re- 
servations involved  a  technical  overrun  of  5o4  miles  above  the  permissive 
7^  System  limitation  of  4,697«>0  miles. 

The  original  approval  of  Route  51  provided  for  a  western  terminus 
at  a  point  north  of  Circle.    A  revision  was  approved  on  September  13,  1951 
placing  the  western  terminus  at  a  point  near  Circle.    The  revised  route  was 
described  as  follows  t 

Route  51  -  From  a  point  on  Federal-aid  road  No.  15  near  Circle 
to  a  point  on  Federal-aid  road  Mo.  20  near  Sidney. 

This  transaction  increased  the  system  length  by  3ol  miles  to  a 
new  total  of  4, 705 o 5  miles,  exclusive  of  1,105.7  miles  within  Federal  re^ 
servations.    This  action  also  increased  the  technical  overrun  of  7% 
System  mileage  to  a  new  figure  of  8.5  miles. 

Several  revisions  to  the  Federal-aid  Primary  System  were  approved 
as  of  December  9,  1952.    These  revisions  covered  an  adjustment  to  the 
system  in  the  vicinity  of  Glacier  National  Park.    Route  44  which  was  pre- 
viously located  on  a  direct  line  between  East  Glacier  and  Browning  was 
deleted  from  the  system  and  this  section  of  highway  was  included  as  part  of 
Route  1.    The  section  of  highway  on  previous  Route  1  between  Browning  and 
Kiowa  Junction  was  designated  as  part  of  Route  3°    The  previous  section  of 
Route  1  from  East  Glacier  to  Kiowa  Junction  was  designated  as  a  spur  to 
Route  1. 
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The  revised  routes  were  described  as  follows  s 
Route  44  =  Deleted  from  the  systerao 

Route  1  ~  From  the  Montana=Idaho  State  line  near  Leonia, 
Idaho  via  Troy^  Libby^  Manickej  Kalispellp  West  Glacier, 
East  Glacier,  Browning,  Cut  Bank,  Shelby,  Chester,  Havre 
Chinook,  Malta,  Glasgow,  Wolf  Point,  and  Culbertson  to 
the  Montana=North  Dakota  State  line  east  of  Bainville 
enroute  to  Williston,  North  Dakota,  with  a  spur  from  a 
point  at  West  Glacier  northerly  to  the  south  boundary  of 
Glacier  National  Park  and  a  spur  from  East  Glacier  to  Kiowa o 

Route  3  -  From  the  Montana-Idaho  State  line  at  Monida  Pass 
via  Monida  and  Dillon  to  a  point  on  Federal=aid  rural 
primary  route  2  west  of  Butte,  and  from  Butte  via  Boulder, 
Helena,  Wolf  Creek,  Great  Falls,  Vaughn  and  Choteau  to  a 
point  on  Federal-aid  rural  primary  route  1  southeast  of 
Browning,  and  from  another  point  on  Federal-aid  rural 
primary  route  1  via    Babb  to  the  International  Boundary 
enroute  to  Cardston,  Alberta,  Canada o 

The  same  transaction  involved  several  minor  changes  in  route  de- 
scriptions to  compensate  for  transfers  to  the  Federal-aid  Urban  Systemo 
Also,  portions  of  Routes  l6  and  42  were  determined  to  lie  within  the  confines 
of  the  Fort  Peck  Game  Range,  and  consequently,  the  mileage  so  located  should 
be  included  as  Federal  reservation  mileage  and  not  charged  against  the  % 
System  limitationo 

After  all  adjustments  had  been  made,  it  was  determined  that  the 
approved  length  of  the  system  was  4j682o2  miles  exclusive  of  l,118o3  miles 
within  Federal  reservations o    This  action  eliminated  the  technical  overrun 
of  the  1%  System  mileage  limitatione 

The  deteriorated  condition  of  the  highway  through  Yellowstone 
National  Park  north  of  West  Yellowstone  made  it  necessary  that  it  be  re- 
constructed o    This  section  of  highway  had  never  been  included  in  FAP  Route 
50  for  the  reason  that  it  was  located  within  the  park  boundaries  and  in 
the  State  of  Wyomingo    Since  neither  the  National  Park  Service  nor  the 
State  of  Wyoming  was  interested  in  reconstructing  this  section  of  highway, 
it  was  necessary  to  obtain  special  state  legislation  permitting  the  in- 
clusion of  this  section  of  highway  in  the  State  Highway  Systemo  The 
existing  description  of  FAP  Route  50  was  broad  enough  to  cover  the  entire 
route,  therefore,  no  official  Federal-aid  system  action  was  necessary  to 
include  this  section  of  highway  in  Wyoming  and  Yellowstone  Parko 

Previous  action  had  been  taken  to  establish  a  Federal-aid  Urban 
System  in  the  State  of  Montana  to  include  urban  extensions  of  highway  systems 
in  cities  of  5,000  population  and  moreo    At  a  later  date,  the  Bureau  of  Public 


Roads  notified  the  State  that  the  Federal -aid  Urban  System  was  being  abandoned 

and  that  the  urban  routes  were  to  be  included  as  a  part  of  the  parent  Primary 

System  route o  In  line  with  this  development ^  the  descriptions  of  the  following 
routes  were  revised  as  of  June  7*  1955 s 

FAP  Route  2  =  From  the  Montana-Idaho  State  line  at  Lookout 
Pass  via  Ste  Regis,  Superior^  Missoulaj  Bonner,  Drummond, 
Garrison,  Deer  Lodge,  Butte,  Whitehall,  Three  Forks,  Bozeman, 
Livingston,  Big  Timber,  Columbus,  Laurel,  Billings,  Hysham, 
"Forsyth,  Miles  City  and  Baker  to  the  Montana-North  Dakota 
State  line  enroute  to  Bowman,  North  Dakota,  with  loops  in 
Butte^,  Bozeman  and  Billings o 

FAP  Route  3  -  From  the  Montana-Idaho  State  line  at  Monida  Pass 
via  Monida  and  Dillon  to  a  point  on  FAP  Route  2  west  of  Butte, 
and  from  Butte,  via  Boulder,  Helena,  Wolf  Creek,  Great  Falls, 
Vaughn  and  Choteau  to  a  point  on  FAP  Route  1  southeast  of 
Browning,  and  from  another  point  on  FAP  Route  1  in  Browning 
via  Babb  to  the  International  Boundary  enroute  to  Cardston, 
Alberta,  Canada,  with  a  loop  in  Helena  and  spur  connections  in 
Butte  and  Great  Falls o 

FAP  Route  8  -  From  a  point  on  FAP  Route  2  near  Garrison  to 
Helena  and  from  Helena  via  Townsend  to  a  point  on  FAP  Route 
2  west  of  Three  Forks,  with  a  spur  connection  in  Helenao 

As  the  result  of  these  transactions  and  the  inclusion  of  the 
Federal  reservation  mileage  in  Yellowstone  Park  on  FAP  Route  50,  the  new 
approved  total  system  mileage  was  4568208  miles,  exclusive  of  l,140o3  miles 
in  Federal  reservations  and  67=3  miles  in  established  urban  areas „ 

On  June  10,  1955,  a  minor  change  was  made  in  the  description  of 
FAP  Route  1  to  cover  the  approved  location  which  bypassed  Browningo  There 
was  no  change  in  the  approved  system  mileage o 

A  revision  of  FAP  Route  7  was  approved  on  August  I6,  1955°  This 
revision  included  the  additions  of  the  Madison  Street  and  the  Orange  Street 
spurs  in  Missoulao    The  following  is  the  revised  descriptions 

FAP  Route  7  -  From  the  Montana-=Idaho  State  line  at 
Lost  Trail  Pass  via  Hamilton  and  Lolo  to  a  point  on 
FAP  Route  2  in  Missoula  with  spur  connections  in 
Missoula  (1)  via  Madison  Street  Bridge  to  a  point  on 
FAP  Route  2  and  (2)  via  Orange  Street  Bridge  to  a 
point  on  Interstate  Route  lo 

Since  most  of  the  increased  mileage  was  located  in  the  urban  area 
of  Missoula,  only  0^3  mile  was  charged  against  the  ']%  Systemo    The  new 
total  was  4,683ol  miles,  exclusive  of  l,140o3  miles  in  Federal  reservations 
and  70o2  miles  in  established  urban  areas o 
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On  July  Ip  1955  a  completely  new  tabulation  of  all  FAP  routes 
was  submitted  for  the  approval  of  the  Bureau  of  Public  Roads o    In  the  approval 
letter  from  that  agency ,  the  new  system  mileage  was  reported  as  4? 668 » 4  miles, 
exclusive  of  I5I4I09  miles  within  Federal  reservations  and  8I0I  miles  within 
established  urban  areas o    This  approval  letter  also  covered  the  transfer  of 
a  spur  in  Butte  from  FAP  Route  3  to  FAP  Route  2o 

FAS  Route  301  from  Billings  to  Lavina  for  a  long  time  had  been 
serving  traffic  volumes  that  justified  its  addition  to  the  Federal-aid  Primary 
System.    Action  to  designate  this  highway  as  FAP  Route  53  was  approved  on 
March  6,  1956o    This  route  was  described  as  follows  5 

FAP  Route  53  -  From  a  point  on  FAP  Route  2  in  Billings 
to  a  point  on  FAP  Route  14  north  of  Lavina o 

The  same  approval  letter  included  adjustments  to  the  urban  area 
of  Great  Falls  which  reduced  the  chargeable  mileage  by  4oO  miles o    It  also 
included  a  minor  adjustment  in  the  location  of  FAP  Route  50  near  Bozeman^ 
The  final  approval  included  an  increase  of  41 ol  miles  to  a  new  total  of 
4,697oO  miles  exclusive  of  lpl41o9  miles  within  Federal  reservations,  860I 
miles  within  established  urban  areas,  and  a  technical  overrun  of  12o5  miles 
in  the  permissible  mileage o 

On  December  18,  1956,  the  possibility  was  investigated  of  increasing 
the  size  of  the  Primary  System  to  an  8^  Systemo    This  action  would  have  per- 
mitted the  addition  to  the  system  of  eligible  and  important  Federal-aid 
Secondary  System  routes 0    In  order  to  achieve  an  8^  system,  it  was  necessary 
to  show  that  the  1%  System  had  progressed  to  the  extent  that  it  was  90^  com- 
plete »    The  proposal  was  not  concurred  in  for  the  reason  that  there  was  a 
substantial  amount  of  mileage  that  had  not  been  built  to  date  and  also 
because  much  of  the  constructed  mileage  was  far  below  standards o 

During  August  1959  »  a  severe  earthquake  destroyed  portions  of  FAP 
Route  13  through  the  Madison  River  Canyon  below  West  Yellowstone o    An  im- 
pounded lake  resulting  from  a  major  landslide  also  flooded  a  long  section 
of  this  highwayo    This  disaster  made  it  necessary  that  a  new  Primary  System 
highway  be  designated  via  Raynolds  Pass  to  the  Idaho  State  line  where  it 
connected  with  a  proposed  new  highway  on  the  Idaho  side  of  the  border^ 

Since  a  technical  overrun  of  the  7^  System  mileage  already  ex- 
isted, the  Raynolds  Pass  highway  could  not  be  added  to  the  Primary  System 
unless  the  existing  mileage  on  FAP  Route  13  through  the  Madison  River  Canyon 
could  be  removed  from  the  Primary  System  and  added  to  the  Secondary  System* 
This  adjustment  was  made  and  the  routing  via  Raynolds  Pass  was  approved 
as  a  part  of  FAP  Route  13  on  October  27,  1959 o    This  same  adjustment  re- 
quired that  the  portion  of  existing  FAP  Route  13  between  West  Yellowstone 
and  Duck  Creek  Wye  be  transferred  to  FAP  Route  5O0    After  these  adjustments, 
these  routes  were  described  as  follows  § 
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FAP  Route  13  -  From  a  point  on  the  Montana  ~  Idaho  State 
line  at  Raynolds  Pass  via  Ennis  to  a  point  on  FAP  Route 
2  near  Sappingtono 

FAP  Route  50  =  From  a  point  on  FAP  Route  12  at  West 
Yellowstone  to  a  point  on  FAP  Route  2  in  Bozemano 

These  transactions  resulted  in  an  approved  system  length  of 


4,697o0  miles,  exclusive  of  a  technical  overrun  of  14=9  miles o  Although 
the  approval  letter  did  not  state  the  amount  of  mileage  within  Federal  re- 
servations ^  calculations  showed  that  the  elimination  of  the  Primary  System 
mileage through  the  Madison  River  Canyon,  reduced  the  total  by  28o9  miles  to 
a  new  total  of  l,113oO  miles  within  Federal  reservations »    Also  excluded 
were  86 ol  miles  within  established  urban  areas » 


A  new  description  of  all  FAP  routes  was  prepared  following  these 


adjustments*    These  descriptions  are  shown  below  in  the  following 2 


1.      From  the  Montana  ~  Idaho  State  line  near  Leonia,  Idaho,  via 
Troy,  Libby,  Manicke,  Kalispell^  West  Glacier,  East  Glacier, 
Browning  " Junction,  Cut  Bank,  Shelby,  Chester,  Havre,  Chinook, 
Malta,  Glasgow,  Wolf  Point  and  Culbertson  to  the  Montana  - 
North  Dakota  State  line  east  of  Bainville  enroute  to  Williston^ 
North  Dakota  with  a  spur  from  a  point  at  West  Glacier  northerly 
to  the  south  boundary  of  Glacier  National  Park,  and  a  spur 
from  East  Glacier  to  Kiowa o  ll-9~55 

2o      From  the  Montana     Idaho  State  line  at  Lookout  Pass  via  St« 
Regis^  Superiorp  Missoula,  Bonner,  Drummond,  Garrison,  Deer 
Lodge,  Butte,  Whitehall,  Three  Forks,  Bozeman,  Livingstonp 
Big  Timber,  Columbus,  Laurel^  Billings,  Hysham,  Forsyth, 
Miles  City,  and  Baker  to  the  Montana  -  North  Dakota  State  line 
enroute  to  Bowman,  North  Dakota,  with  a  spur  in  Butte  and 
loops  in  Butte,  Bozeman  and  Billings o  11=9-55 

3o      From  the  Montana  -  Idaho  State  line  at  Monida  Pass  via  Monida 
and  Dillon  to  a  point  on  FAP  Route  2  west  of  Butte,  and  from 
a  point  on  FAP  Route  2  in  Butte  via  Boulder,  Helena,  Wolf 
Creek,  Great  Falls,  Vaughn  and  Choteau  to  a  point  on  FAP  Route 
1  southeast  of  Browning,  and  from  another  point  on  FAP  Route  1 
southeast  of  Browning  via  Babb  to  the  International  Boundary 
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3o 

(conto )enroute  to  Cardston,  Alberta^  Canada^  with  a  loop  in  Helena 

and  a  spur  in  Great  Falls  o  ll--9-"55 

4o      From  the  Montana  -  Wyoming  State  line  north  of  Frannie, 
Wyoming  via  Bridger  and  Rockvale  to  a  point  on  FAP  Route 

2  in  Laurelo  ll-=9"55 

5»      From  a  point  on  FAP  Route  2  northwest  of  Missoula  via 

Ravalli,  Poison,  Elmo,  Kalispell,  Whitefish  and  Eureka  to 

the  International  Boundary  south  of  Roosville,  Canada*  11-9-55 

6o      From  the  Montana  -  Idaho  State  line  northwest  of  Heron  via 
Trout  Creek,  Thompson  Falls, and  Plains  to  a  point  on  FAP 
Route  5  in  Ravalli o  11-9-55 

7o'     From  the  Montana  -  Idaho  State  line  at  Lost  Trail  Pass  via 

Hamilton  and  Lolo  to  a  point  on  FAP  Route  2  in  Missoulao  11"'9"'55 

8.      From  a  point  on  FAP  Route  2  near  Garrison  to  a  point  on 
FAP  Route  3  in  Helena  and  from  another  point  on  FAP  Route 

3  east  of  Helena  via  Townsend  to  a  point  on  FAP  Route  2 

west  of  Three  ForkSj  with  a  spur  in  Helenao  ll-9-=-55 

9*      From  a  point  on  FAP  Route  3  at  Wolf  Creek  via  Augusta  to  a 

point  on  FAP  Route  3  at  Choteauo  11-9-- 5 5 

10 «      From  a  point  on  FAP  Route  3  in  Great  Falls  via  Fort  Benton 
to  a  point  on  FAP  Route  1  west  of  Havre,  with  a  spur  in 
Great  Falls  o  11--9-55 

lie      From  the  Yellowstone  National  Park  Boundary  at  Gardiner  to  a 
point  on  FAP  Route  2  in  Livingston  and  from  another  point  on 
FAP  Route  2  east  of  Livingston  via  White  Sulphur  Springs, 
Neihart  and  Monarch  to  a  point  on  FAP  Route  10  in  Great  Falls o  11-9=55 

12 o      From  the  Montana     Idaho  State  line  at  Targhee  Pass  to  the 

Yellowstone  National  Park  Boundary  at  West  Yellowstone o  11-9-55 

13 «      From  a  point  on  the  Montana  -  Idaho  State  line  at  Raynolds 

Pass  via  Ennis  to  a  point  on  FAP  Route  2  near  Sappingtonc  -10-27-59 

14o      From  a  point  on  FAP  Route  8  in  Townsend  to  a  point  on  FAP 

Route  11  south  of  White  Sulphur  Springs,  and  from  another  ; 
point  on  FAP  Route  11  northeast  of  White  Sulphur  Springs  via 
Harlowton,  Ryegate  and  Roundup  to  a  point  on  FAP  Route  2  in 
Forsytho  ll-9~55 


LATEST 

ROUTE  APPROVAL 
NUMBER  DESCRIPTION  DATE 

15*      From  a  point  on  FAP  Route  11  near  Arinington  via  Stanford, 
Lewistown,  a  point  near  Grassrange,  Jordanj  Circle, 
Glendive,  and  Wibaux  to  the  Montana  -  North  Dakota  State 
line  near  Beachj  North  Dakota,  with  a  spur  in  Lewistown 
and  a  loop  in  Glendiveo  11-9-55 

l6o      From  the  Montana  -  Wyoming  State  line  north  of  Parkman, 
Wyoming,  via  Crow  Agency  and  Hardin  to  a  point  on  FAP 
Route  2  in  Billings,  and  fr»om  another  point  on  FAP  Route 
2  north  of  Billings  to  a  point  on  FAP  Route  11+  southwest 
of  Roundupp  and  from  another  point  on  FAP  Route  14  in 
Roundup  via  Grassrange  and  Amells  Creek  Crossing  to  a 
point  on  FAP  Route  1  in  Malta,  11=9-55 

17 o      From  a  point  on  FAP  Route  2  northeast  of  Miles  City  via 

Terry  to  a  point  on  FAP  Route  15  west  of  Glendiveo  11-9-55 

18 o      From  a  point  on  FAP  Route  2  in  Miles  City  to  a  point  on 

FAP  Route  15  south  of  Jordano  11-9-55 

19 o      From  a  point  on  FAP  Route  2  southeast  of  Anaconda  via 

Anaconda,  Georgetown  Lake  and  Philipsburg  to  a  point  on 

FAP  Route  2  at  Drummond,  11-9-55 

20o      From  a  point  on  FAP  Route  15  near  Glendive  via  Sidney  to 

the  Montana  -  North  Dakota  State  line  near  Fairviewo  11-9-55 

2I0      From  a  point  on  FAP  Route  3  near  Vaughn  via  Conrad  to  a 
point  on  FAP  Route  1  in  Shelby,  and  from  another  point 
on  FAP  Route  1  in  Shelby  to  the  International  Boundary 
at  Sweetgrasso  11-9-55 

22.  From  a  point  on  FAP  Route  32  in  Scobey  via  Flaxville, 
Plentywood  and  Culbertson  to  a  point  on  FAP  Route  20 

in  Sidney o  11-9-55 

23.  From  a  point  on  FAP  Route  2  in  Miles  City  via  Broadus  to 

the  Montana  -  Wyoming  State  line  near  Alzadao  11-9-55 

24o      From  a  point  on  FAP  Route  2  at  Bonner  via  Ovando,  Lincoln, 
a  point  near  Hogan  and  Simms  to  a  point  on  FAP  Route  3 
northeast  of  Sun  River,  with  a  spur  from  a  point  near 
Simms  to  a  point  on  FAP  Route  9  near  Augusta «  11-9-55 

25 o      From  a  point  on  FAP  Route  15  in  Circle  to  a  point  on  FAP 

Route  1  in  Wolf  Point o  11-9-55 
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LATEST 

ROUTE  APPROVAL 
DUMBER  DESCRIPTION     DATE 


260    From  a  point  on  FAP  Route  20  south  of  Sidney  easterly  to  the 

Montana      North  Dakota  State  lineo  11-9-55 

27o    From  a  point  on  FAS  Route  323  in  Ekalaka  via  Baker  to  a  point 

on  FAP  Route  15  in  Wibauxo  11-=9~5S 

28 «    From  a  point  within  the  east  boundary  of  Custer  National  Forest 
approximately  nine  miles  southwest  of  Red  Lodge  via  Red  Lodge 
to  a  point  on  FAP  Route  4  at  Rockvaleo  11-9-55 

29 o    From  a  point  on  FAP  Route  13  at  Ennis  via  Virginia  City, 

Sheridan  and  Twin  Bridges  to  a  point  on  FAP  Route  2  west  of 

White hallo  11=9-55 

30 o    From  a  point  on  FAP  Route  22  near  Plentywood  to  the  Montana  - 
North  Dakota  State  line  at  Westbyo 

31 o  From  a  point  on  FAP  Route  22  at  Flaxville  via  Whitetail  to  the 
International  Boundary  north  of  Whitetail  enroute  to  Bangough, 
Saskatchewan,  Canada c  11-9-55 

32«    From  a  point  on  FAP  Route  25  east  of  Wolf  Point  to  a  point  on 

FAP  Route  22  in  Scobeyo  11-9=55 

33 •    From  a  point  on  FAP  Route  1  in  Libby  via  Rexford  to  a  point 

on  FAP  Route  5  near  Eureka »  11-9-55 

34 »    Eliminated o 

35 o    From  a  point  on  FAP  Route  7  south  of  Hamilton  via  Skalkaho  Pass 

to  a  point  on  FAP  Route  19  south  of  Philipsburgo  11-9-55 

360    From  a  point  on  FAP  Route  6  near  Plains  to  a  point  on  FAP  Route 

5  near  Elmo,  with  a  spur  to  Hot  Springs o  11-9-55 

37*    From  a  point  on  FAP  Route  16  near  Crow  Agency  via  Lame  Deer 

and  Ashland  to  a  point  on  FAP  Route  23  near  Broaduso  11-9-55 

380    From  a  point  on  FAP  Route  5  south  of  Whitefish  to  a  point 

on  FAP  Route  1  east  of  Columbia  Falls  11-9-55 

39.    From  a  point  on  FAP  Route  3  north  of  Babb  via  Kennedy  Creek 
to  the  International  Boundary  enroute  to  Waterton  Park, 
Canada o  11-9-55 
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MILEAGE  BUILT  BY  STATE  HIGHWAY  DEPARTMENT 


(Primary  Rural  System) 

Graded 


and 

Hard 

Year 

Drained 

Gravel 

Surfaced 

Total 

1923 

14 

70 

6 

90 

1924 

30 

iia 

148 

1925 

7 

139 

146 

1926 

5 

117 

2 

124 

1927 

19 

117 

1 

137 

1928 

38 

277 

7 

322 

1929 

153 

261 

414 

1930 

337 

200 

537 

1931 

58 

885 

1 

944 

1932 

152 

811 

963 

1933 

119 

751 

870 

1934 

31 

182 

990 

1203 

1935 

13 

187 

461 

661 

1936 

80 

54 

915 

1049 

1937 

67 

76 

259 

402 

1938 

46 

75 

127 

248 

1939 

41 

82 

170 

293 

1940 

5 

113 

34t 

466 

1941 

46 

80 

212 

338 

1942 

8 

17 

134 

159 

1943 

14 

31 

45 

1944 

4 

16 

21 

41 

1945 

8 

36 

44 

1946 

24 

76  . 

129 

229 

1947 

43 

26 

263 

332 

1948 

20 

38 

203 

261 

1949 

3f 

26 

316 

377 

1950 

21 

63 

327 

411 

1951 

6 

27 

286 

319 

1952 

37 

U 

443 

491 

1953 

24 

29 

379 

432 

1954 

28 

12 

462 

502 

1955 

24 

6 

463 

493 

1956  ^ 

18 

39 

333 

390 

1957  ^ 

16 

12 

315 

343 

1958  ^ 

20 

273 

293 

1959  * 

201 

201 

Remarks:  Mileage  built  includes  contracts  awarded  during  the  year 

and  maintenance  betterment  projects,, 


Excludes  construction  on  Interstate  System 
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MILEAGE  BUILT  BY  STATE  HIGHWAY  DEPARTMENT 
(INTERSTATE  RURAL  SYSTEM) 


Year  Hard  Surfaced  Total 

1956  m  SO 

1957  m  ■  82 
195a  70  70 
1959                                                  30  30 


Remarks : 

Mileage  built  includes  contracts  awarded  dtiring  the 
year  and  maintenance  betterment  projects. 
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MILEAGE  BUILT  BY  STATE  HIOTAY  DEPARTMENT 
(Secondary  Rural  System) 

Graded 


and 

Hard 

Year 

Drained 

Gravel 

Surfaced 

Total 

1934 

192 

82 

274 

1935 

77 

33 

110 

1936 

21 

IE 

33 

1937 

5 

4 

23 

1938 

/ 
*+ 

12 

16 

1939 

25 

44 

11 

80 

1940 

30 

48 

19 

97 

1941 

23 

72 

10 

113 

1942 

21 

2§ 

51 

1943 

38 

38 

1944 

2 

37 

4 

1945 

5 

5 

1946 

18 

67 

31 

136 

1947 

18 

154 

48 

220 

1948 

69 

306 

91 

466 

1949 

54 

147 

41 

242 

1950 

7 

137 

126 

270 

1951 

21 

128 

117 

266 

1952 

11 

64 

103 

178 

1953 

41 

104 

129 

274 

1954 

21 

131 

157 

309 

1955 

18 

82 

137 

237 

1956 

6 

140 

90 

236 

1957 

56 

108 

282 

446 

1958 

13 

92 

239 

344 

1959 

14 

44 

154 

212 

Remarks : 

Mileage  built  includes  contracts  awarded  during  the  year 
and  maintenance  betterment  projects. 


-68- 


MILEAGE  BUILT  BY  STATE  HIGHWAY  DEPARTMENT 


(Municipal  Extensions 

of  State  System) 

Graded 

and 

Hard 

Year 

Drained  Gravel 

Surfaced 

Tota] 

1934 

1 

22 

23 

1 

1 

1931, 

1 

4 

5 

1937 

1 

4 

5 

193a 

1 

3 

4 

1939 

2 

6 

8 

194© 

1  1 

4 

6 

1941 

1  1 

5 

7 

1942 

1 

1 

1943 

1 

1 

1944 

1 

1 

1941 

1 

1 

1946 

2 

1 

3 

1947 

2 

2 

1948 

1 

8 

9 

1949 

1 

9 

10 

1950 

1 

9 

10 

1951 

11 

11 

1952 

i 

8 

1953 

8 

8 

1954 

1 

9 

10 

1955 

1 

16 

17 

1956 

6 

6 

1957 

4 

4 

195a 

6 

6 

1959 

6 

6 

Remarks:  Mileage  built  includes  contracts  awarded  during  the  year 

and  maintenance  betterment  projects. 


-69- 


MOTOR  FUEL  & 
REGISTRATION 
DATA 


PAGES  70  TO  78 


MOTOR  FUEL  USAGE  IN  MONTMA 
(In  Thousands  of  Gallons) 


Calendar 

Highway 

Non-Highway 

Total 

Year 

Usage 

Usage 

Usage 

1925 

27,909 

6,977 

34 , 886 

1926 

35,2^4 

8,813 

44,067 

1927 

43,206 

10,801 

54,007 

1928 

57,637 

14,559 

72,196 

1929 

59,183 

20,413 

79,596 

1930 

60,620 

17,705 

78,325 

1931 

62,218 

14,739 

76,957 

1932 

56,002 

13,721 

69,723 

1933 

57,599 

12,372 
11,614 

69,971 

193-4 

75,584 

87,198 

1935 

80,959 

17,022 

97 , 981 

1936 

93,760 

15,983 

109,743 

1937 

94,760 

16,888 
21,464 

111,648 

1938 

93,486 

114,950 

1939 

103,906 

22,615 

126,521 

1940 

109,723 

25,251 

134,974 

1941 

117,731 

28,081 

145,812 

1942 

94^319 

27,979 

122,298 

1943 

75,287 

28,573 

103,860 

1944 

77,626 

32,911 

110,537 

1945 

88,298 

35,606 

123,904 

1946 

126,237 

40,959 

167,196 

1947 

140,969 

47,155 

188,124 

1948 

152,369 

52,765 
51,338 

205,134 
214,874 

1949 

163,536 

1950 

176,755 

52,994 

229,749 

1  OKI 

194,9<d9 

43, pop 

230,514 

1952 

200,639 

57,533 

258,172 

1953 

229,335 

38,281 

267,616 

1954 

221,569 

58,832 

280,401 

1955 

229,296 

60,322 

289,618 

1956 

251,572 
242,617 

51,583 

303,155 

1957 

63,114 

305,731 

1958 

261,088 

50,097 
64,459 

311,185 

1959 

265,463 

329,922 

NOTE: 

This  table  includes  usage  by  Federal,  State,  County  and 
City  agencies. 
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DIESEL  FUEL  TM  COLLECTIONS 


Year 

TAX 
Gallons 

COLLECTIONS 

Amoim't 

1937  &  1938 

606,957 

$ 

30  0  348 

1939  &  19^0 

486,373 

24,319 

19/1  &  19/2 

3,495,282 

174,764 

19Z.3  &  19-^-4. 

3,353.631 

167 , 682 

19/5  &  19Z.6 

3,116^024 

155,801 

194.7 

3,138,376 

156,919 

1948 

4  J,  605, 726 

230,286 

1949 

5„013  911 

274 .298 

1950 

7^,202^604 

432 ,156 

1951 

9^642;y2l6 

578,533 

1952 

10 0 191, 485 

611,489 

1953 

14^148^399 

848,904 

1954 

16,445,639 

986,738 

1955 

17,079,057 

1,327,659 

1956 

17,637,563 

1,587,381 

1957 

19,662,757 

1,769,648 

1958 

20,630,948 

1,856,785 

1959 

25,119,594 

2,260,763 
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MOTOR  FUEL  TM  COLLECTIONS 
AND  REFUNDS 


Year 

1935 
1936 
1937 
1938 
1939 
1940 
19a 
1942 
1943 
1944 
1945 
1946 
1947 
1948 
1949 
1950 
1951 
1952 
1953 
1954 
1955 
1956 
1957 
1958 
1959 


Gross 

Collections 
$ 

4,740,362 
5,249,556 
5,423,943 
5,490,503 
.  5,887,321 
6,378,039 
6,877,764 
6,096,384 
5,089,633 
5,440,738 
6,278,017 
8,185,528 
9,221,998 
10,084,529 
11,574,569 
13,575,654 
14,178,792 
15,263,154 
15,960,355 
16,622,357 
19,812,056 
20,860,034 
20,771,081 
18,423,931 
19,067,749 


Net 

Collections 
$ 

3,855,542 
4,455,251 
4,580,875 
4,451,690 
4,800,352 
5,068,305 
5,467,841 
4,749,209 
3,600,681 
3,908,372 
4,485,773 
6,158,300 
6,862,836 
7,428,767 
8,819,204 
10,396,788 
11,698,233 
11,916,941 
13,678,353 
13,339,352 
16,188,611 
17,258,461 
17,202,756 
15,745 o 611 
16,524,538 


Refunds 


Amount 
$ 

895,920 
794,305 
843,068 
1,038,813 
1,086,969 
1,309,734 
1,409,923 
1,347,175 
1,488,952 
1,532,366 
1,792,244 
2,027,228 
2,359,162 
2,655,762 
2,755,365 
3,178,866 
2,480,559 
3,346,212 
2,282,003 
3,283,006 
3,623,445 
3,601,573 
3,568,325 
2,678,320 
2,543,210 


of  Gross 

18,90 

15.13 

15,54 

18.92 

18,46 

20e54 

20,50 

22.10 

29.25 

28,16 

28,55 

24,77 

25,58 

26,34 

23.81 

23.42 

17.49 

21,92 

14o30 

19,75 

18,29 

17.27 

17,18  ■ 

14,54 

13.34 


Gasoline  tax  rates: 


14  from  March  5,  1921  to  March  31,  1923 
2i  from  March  31,  1923  to  February  15,  1927 
%  from  February  15,  1927  to  April  1,  1929 
5^  from  April  1,  1929  to  July  1,  1949 
from  July  1,  1949  to.  April  1,  1955 
%  from  April  1,  1955  to  January  15,  1958 
6^zf  from  January  15,  1958  to  date 


Diesel  fuel  tax  rates: 


No  separate  distinction  before  March  13,  1935 
%  from  March  13,  1935  to  July  1,  1949 
6^  from  July  1,  1949  to  April  1,  1955 
9^  from  April  1,  1955  to  date 
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MOTOR  VEHICLE  REGISTRATIONS  IN  MONTANA 
(Privately-owned  vehicles) 


Year 

Automobiles 

Buses 

Trucks 

Total 

1900 

20 

20 

1901 

40 

40 

1902 

60 

60 

1903 

70 

70 

1904 

140 

140 

1905 

180 

180 

1906 

250 

250 

1907 

300 

300 

1908 

450 

450 

1909 

700 

10 

710 

1910 

1010 

20 

1030 

1911 

1360 

50 

1410 

1912 

■  1920 

250 

2170 

1913 

5470 

450 

5920 

1914 

9300 

900 

10200 

1915 

13213 

1307 

14520 

1916 

22270 

2235 

24505 

1917 

38024 

3872 

41896 

1918 

46273 

4780 

51053 

1919 

52607 

5510 

58117 

1920 

54828 

5822 

60650 

1921 

53070 

5715 

58785 

1922 

55682 

6968 

62650 

1923 

65449 

8379 

73828 

1924 

69824 

9871 

79695 

1925 

82135 

12521 

94656 

1926 

88840 

15118 

103958 

1927 

94733 

18002 

112735 

1928 

104231 

21804 

126035 

1929 

115285 

25102 

140387 

1930 

109549 

25619 

135168 

1931 

103129 

24037 

127166 

1932 

88611 

20521 

109132 

1933 

82765 

27480 

110245 

1934 

97249 

31087 

128336 

1935 

114170 

35542 

149712 

1936 

127839 

39311 

167150 

1937 

133811 

40081 

173892 

1938 

130188 

41138 

171326 

1939 

135839 

44480 

180319 

1940 

143068 

47964 

191032 

1941 

147256 

350 

51126 

198732 

1942 

128656 

775 

45796 

175227 

1943 

115429 

800 

44580 

160809 
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MOTOR  VEHICLE  REGISTRATIONS  IN  MONTANA 
(Rrivately-owned  vehicles) 


(continued) 


Year 

Automobiles 

Buses 

Trucks 

Total 

194-4 

110617 

780 

45950 

157347 

1945 

108625 

554 

47706 

156885 

1946 

120102 

651 

54296 

175049 

1947 

131468 

734 

61181 

193383 

1948 

145800 

834 

69159 

215793 

1949 

164927 

905 

74635 

240467 

1950 

180307 

702 

78274 

259283 

1951 

188126 

608 

82466 

271200 

1952 

192810 

691 

83371 

276872 

1953 

203838 

804 

91266 

295908 

1954 

212479 

824 

94645 

307948 

1955 

229471 

923 

99150 

329544 

1956 

237107 

964 

102177 

340248 

1957 

244057 

992 

104024 

349073 

1958 

244775 

1004 

105884 

351663 

1959 

255846 

798 

111580 

368224 
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MOTOR  VEHICLE  REGISTRATIONS  IN  MONTANA 
PUBLICLY  -  OWNED  VEHICLES 
(including  Federal,  State,  County  and  Utoicipal) 


Year 

Automobiles 

Buses 

Trucks 

Total 

1925 

421 

879 

1,300 

1926 

438 

956 

1,394 

1927 

486 

1,102 

1,588 

1928 

516 

1,213 

1,729 

1929 

486 

1,193 

1,679 

1930 

516 

1,313 

1,829 

1931 

542 

1,424 

1,966 

1932 

609 

1,696 

2,305 

1933 

617 

1,838 

2,455 

1934 

660 

2,094 

2,754 

1935 

731 

2,330 

3,061 

1936 

704 

2,209 

2,913 

1937 

750 

4 

2,598 

3,352 

1938 

805 

3 

3,300 

4,108 

1939 

959 

30 

3,810 

4,799 

1940 

1,052 

9 

3,922 

4,983 

1941 

995 

12 

4,383 

5,390 

1942 

938 

13 

4,149 

5,100 

1943 

881 

9 

3,238 

4,128 

1944 

844 

7 

3,040 

3,891 

1945 

860 

3 

2,885 

3,748 

1946 

975 

8 

3,104 

4,087 

1947 

1,147 

9 

3,942 

5,098 

1948 

1,336 

157 

3,936 

5,429 

1949 

1,390 

159 

3,993 

5,542 

1950 

1,260 

222 

4,127 

5,609 

1951 

1,445 

265 

4,121 

5,831 

1952 

1,299 

283 

4,124 

5,706 

1953 

1,205 

323 

4,866 

6,394 

1954 

1,215 

332 

4,834 

6,381 

1955 

1,206 

326 

5,018 

6,550 

1956 

1,160 

406 

5,216 

6,782 

1957 

1,150 

322 

5,800 

7,272 

1958 

1,208 

331 

6,113 

7,652 

1959 

1,094 

404 

5,870 

7,368 
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MOTOR  VEHICLE  REGISTRATIONS  IN  MONTANA 


(Private  and  I^blic  Vehicles) 


Year 

Automobiles 

Buses 

Trucks 

Total 

1900 

20 

20 

1901 

40 

40 

1902 

60 

60 

1903 

70 

70 

1904 

140 

140 

1905 

ISO 

180 

1906 

250 

250 

1907 

300 

300 

1908 

450 

450 

1909 

700 

10 

710 

1910 

1010 

m 

1030 

1911 

1360 

50 

1410 

1912 

1920 

250 

2170 

1913 

5470 

450 

5920 

1914 

9300 

900 

10200 

1915 

13213 

1307 

14520 

1916 

22270 

2235 

24505 

1917 

38024 

3872 

-  41896 

191S 

46273 

4780 

51053 

1919 

52607 

5510 

58117 

1920 

54828 

5822 

60650 

1921 

53070 

5715 

58785 

1922 

55682 

6968 

62650 

1923 

65449 

8379 

73828 

1924 

69824 

9871 

79695 

1925 

82556 

13400 

^  95956 

1926 

89278 

16074 

105352 

1927 

95219 

19104 

114323 

1928 

104747 

23017 

127764 

1929 

115771 

26295 

142066 

1930 

110065 

26932 

136997 

1931 

103671 

25461 

129132 

1932 

89220 

22217 

■  111437 

1933 

83382 

29318 

112700 

1934 

97909 

33181 

131090 

1935 

114901 

37872 

152773 

1936 

128543 

41520 

170063 

1937 

134561 

4 

42679 

177244 

1938 

130993 

3 

44438 

175434 

1939 

136798 

30 

48290 

185118 

1940 

144120 

9 

51886 

196015 

1941 

148251 

362 

55509 

204122 

1942 

129594 

788 

49945 

180327 

1943 

116310 

809 

47818 

164937 

1944 

111461 

787 

48990 

161238 
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Year 


MOTOR  VEHICLE  REGISTRATIONS  IN  MONTANA 
(Private  and  Pablic  Vehicles) 
Automobiles  Buses  Trucks 


(continued) 


Total 


1945 

109485 

557 

50591 

160633 

1946 

121077 

659 

57400 

179136 

1V4' 

/4j> 

1948 

147136 

991 

73095 

"  221222 

1949 

166317 

1064 

78628 

246009 

1950 

181567 

924 

82401 

264892 

1951 

189571 

873 

86587 

277031 

1952 

194109 

974 

87495 

282578 

1953 

205043 

1127 

96132 

302302 

1954 

213694 

1156 

99479 

314329 

1955 

230677 

1249 

104168 

336094 

1956 

238267 

1370 

107393 

347030 

1957 

245207 

1314 

109824 

356345 

1958 

245983 

1335 

111997 

359315 

1959 

256940 

1202 

117450 

375592 

Note: 

Includes  private, 

Federal,  State,  County, 

City  and  other 

publicly  owned  vehicles. 
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FINANCIAL  & 
MISCELLANEOUS 
DATA 


PAGES    79  TO  il7 
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STATE  HIGHWAY  RECEIPTS 
AND  EXPENDITURES 


"R  0  rs  (Q  "1  T>+  0 
rLtJ  U  c  X  p  U  0 

HiXpcrllUX  bU.1  c£> 

■1?    P    'nPft    Q"?"^  '?/ 

1  AAQ  ftAP  y  y 

1  55?^  p/8  n/ 

1  yyQ  nAA  Aft 

X  ,  H-'t  '  ,  uuu .  uo 

1    ^^Q  *5P/  A/ 
X  ,  >>  jy  p        „  O/C). 

1,731,273.12 

X  ,  x.c,c  )  1  ux  0  ox 

1  1 5y  ftpy  P5 

X,  x^4  ,  oc.if  ^cj 

X  ,  Do    ,  VOX  „  /  O 

1  '^jr\  7ftQ  ni 

J.  yfcO 

^  f  O/CO  ,  DDU  0  ^tj. 

3,863,324.25 

1  QPQ 

/    J  ft7   ft!  J  ftl 
4 , 40 / , 0x4 . ox 

0  }  ^  1  1  ,  OiC7  .  -i-U 

7,534,538.59 

7  1 7p  Qpn  Qn 

/  ,  X  / <c  ,  yiC\j  0  7U 

*;>p  Q-| 
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7  AnA  P7n  f^y 
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-1.7^4 

11,695,583.65 
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f 
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XU  ,  U^X  ,  \JOc.  g  0 ^ 
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7  f^pn  PQn  ^fy 
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XU  ,  c.tJfC  ,  "i+(C  «  XvJ 

ft  Apy    ^^'S  7P 

10,007,850.84 

Q  1 P7  lyQ  ftn 

y  ,  X(C  f  ,  ±(i-y  « ou 

X74fc 

7  A5ft  Qft7  7^5 

7  IP"^  n71  AQ 

1  ,  X<i  J  f\J  1 X  t  u  7 

-■-"4-? 

5  P78  n75  55 

z  77ft  ^^yQ  An 
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1  QZ7 
X74 1 
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X71H-7 
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1ft  ftAft  '?P5  Pft 

XO  ,  0  UO  ,       y  .  <c  0 

18,382,295,80 

1950 

18  p  395 , 722 , 88 

1951 

20,162,508.12 

20,645,155.42 

1952 

19,384,754.17 

21,148,111.31 

1953 

22,331,898.64 

22,925,460.33 

1954 

22,113,726.14 

21,927,893.91 

1955 

26,842,859,80 

25,949,978.07 

1956 

30,279,822.41 

29,339,694.13 

1957 

40,234,474.90 

38,856,138.09 

195S 

37,881,729.76 
43,448,959.58 

37,135,314.88 

1959 

49,993,262.31 

Note:  This  tabulation  excludes  duplicate  iDookkeeping  entries 

pertaining  to  Federal  Aid  as  shown  in  annual  fiscal 
statements , 
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CITY  MD  COUNTY 
RECEIPTS  MD  EXPENDITURES 


CITY  COUNTY 


R  (O  r>  P>  "1  "n+  Q 
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)  f.pr\  nnn 

tf  ,  UO  X  ,  UUU 

?  f^np  nnn 

J  ,  UUiC  ,  UUU 

?  75^^  nnn 

q  7Q/  nnn 

^ , (y^ , UUU 

-5  f^5P  nnn 

^,  OJc.  ,  UUU 

/  n5i  nnn 

/  n7Q  nnn 

i5Q8fi  nnn 

/  T / z  nnn 
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3  5"^^  nnn 

,     ?"r  ,  UUU 

3  n'38  nnn 

All  nnn 

7Q?  nnn 
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/  8np  nnn 

1,255,000 

1,258,000 

5,924,000 

5 , 801 1 000 

1,490,000 

1,390,000 

6,673,000 

7,207,000 

2,128,000 

2,216,000 
2,165,000 

7,330,000 

7,498,000 

2,316,000 

7,570,000 

7,553,000 

4,024,000 

3,425,000 

8,004,000 

7,832,000 

3,387,000 

3,341,000 

8,294,000 

8,040,000 

3,941,000 

4,283,000 

9,052,000 

8,934,000 
8,844,000 

3,496,000 

3,600,000 

8,886,000 

3,984,000 

4,044,000 

9,230,000 

9,163,000 

4,422,000 

4,234,000 

9,029,000 
10,456,000 

8,897,000 

9,866,000 

8,690,000 

9,746,000 

8,250,000 

7,702,000 

10,481,000 

9,961,000 

6,121,000 

7,445,000 

9.995,000 

10,807,000 
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UTEST 

ROUTE                                                                        '~  APPROVAL 

NUMBER                                                DESCRIPTION  DATE 

40 o    From  a  point  on  FAP  Route--10  in  Great  Falls  to  a  point  on  FAP 

Route  10  north  of  Great  Falls  11-9-55 

4I0    From  a  point  on  FAP  Route  11  east  of  Great  Falls  to  a  point 

on  FAP  Route  10  in  Great  Falls  11-9=55 

42 o    From  a  point  on  FAP  Route  15  near  Van  Norman  via  Fort  Peck 

Dam  to  a  point  on  FAP  Route  1  in  Glasgowo  ll-9~55 

43 •    From  a  point  on  FAP  Route  15  in  Lewistown  via  Roy  to  a  point 

on  FAP  Route  I6  northeast  of  Roy,  11--9-55 

44 o    Eliminated o 

45 o    From  a  point  on  FAP  Route  2  in  Big  Timber  to  a  point  on  FAP 
Route  14  west  of  Harlowtonj  and  from  another  point  on  FAP 
Route  14  east  of  Harlowtonp  to  a  point  on  FAP  Route  15  near 

Moore  o  ll-=9^55 

460    From  a  point  on  FAP  Route  7  near  Lost  Trail  Pass  via  Wisdom 
and  Ralston  to  a  point  on  FAP  Route  3  near  Divide,  except 

for  an  intermediate  section  of  highway  in  Idaho o  11=9~55 

47 o    From  a  point  on  FAP  Route  19  east  of  Anaconda  to  a  point  on 

FAP  Route  2  south  of  Warm  Springs o  11=9-55 

480    From  a  point  on  FAP  Route  16  at  Hardin  to  a  point  on  FAP 

Route  2  near  Custero  11-9-55 

49 o    From  a  point  on  FAP  Route  3  north  of  Dillon  to  a  point  on 

FAP  Route  29  in  Twin  Bridges o  11-9-55 

50 o    From  a  point  on  FAP  Route  12  at  West  Yellowstone  to  a  point 

on  FAP  Route  2  in  Bozemano  10=27-59 

51 o    From  a  point  on  FAP  Route  15  southeast  of  Circle  to  a  point 

on  FAP  Route  20  south  of  Sidney,  ll~9-55 

52o    From  a  point  on  FAP  Route  5  east  of  Poison  along  the  east 
shore  of  Flathead  Lake  to  a  point  on  FAP  Route  1  east  of 

Kali  spell  o  ll-=9~55 

53 o    From  a  point  on  FAP  Route  2  in  Billings  to  a  point  on  FAP 

Route  14  north  of  Lavina,  3-6-56 
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Year 


FOREST  HIGHWAY  FUNDS  TO  STATE  OF  MONTANA 
Name  of  Allocation 


Amount 


1913 

10%  fund 

$  23,926,55 

1914 

10^  fund 

26,095,26 

1915 

10^  fund 

37,434o42 

1916 

10^  fund 

31,835,91 

1917 

10^  fund 
Sec.  8 

35,940,69 
69,901.00 
105,841.69 

1918 

10^  fund 
Seco  8 

46,648,61 
70,042,00 
116,690,61 

1919 

10^  fund 
Sec.  8 
F.FoRoC. 

30,639,02 
71,664»00 
444,370,00 
546,673.02 

1920 

10^  fund 
Sec,  8 
F,F,RoC. 

38,017,13 
71,589,00 
(37,500.00) 
72,106,13 

1921 

10^  fund 
Sec,  8 
F,F,R,Co 

35,206,87 
71, 393 0 00 
219 0 495, 71 
326,095.58 

1922 

10^  fund 
Sec,  8 
F,  D, 
F.  H, 

29,367,01 
70,182,00 
261,189,00 
234,094,00 
5^4, oUi 

1923 

10^  fxind 
Sec,  8 
F,  D. 
F.  H, 

23,040,05 
67,608,00 
313,426,00 
644,792,00 
1,048,866,05 

1924 

10^  fund 
Sec,  8 
F,  D. 

F.  H, 

30,239,38 
65,215,00 
405,084.00 
317,192,00 
817,730,38 

Year 


FOREST  HIGHWAY  FUNDS  TO  STATE  OF  MONTANA 
Name  of  Allocation 


Jmoujit 


1925 

10^  fund 
Sec.  8 
F.  D, 
F.  H. 

$33AUo70 
64,889,00 
405,084.00 
315,991.00 
819,078,70 

1926 

10^  fund 
Sec.  8 
F.  D. 
F.  H. 

27,782,21 
64,950.00 
299,459.00 
405,094.00 
:  797,285,21 

1927 

10^  fund 
F.  D. 

F,  H. 

23,238.44 
289,443.00 
404 0 165. 00 
716,846,44 

1928 

10^  fund 
F.  D. 
F,  H. 

20,529,16 
288,252.00 
403,740.00 
712,521,16 

1929 

10^  fund 
F,  D. 
Fo  H. 

21,555,10 
285,157.00 
^95,18:3,00 
701,895.10 

1930 

10%  fund 
F.  D. 
F,  H. 

26,387.56 
253,177.00 
397 „ 999. 00 
677,563.56 

1931 

10^  fund 
F.  D. 
F.  H. 
E„  F.  H. 

30,477,55 
251,377,00 
837,355,00 
289.662,00 
1,408,871,55 

1932 

10%  fund 
F.  D. 
F.  H. 
H.  N.  F. 

26,860,79 
281,255.00 
819,893,00 
789.662.00 
1,917,670.79 

1933 

10%  fund 
F.  D. 
F.  H. 
E.  F.  H. 

11,897,20 
255,905,00 
879,096,00 
480 „ 381.00 
1,627,279,20 
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Year 


FOREST  HIGHWAY  FUNDS  TO  STATE  OF  MONTANA 
Name  of  Allocation 


Amount 


1934 

10^  fund 
F.  D. 

No  R,  F.  H. 
F.  H. 

$16,308,75 
574,000,00 
1,344,773.00 
1.308,056,00 
3,243,137.75 

1935 

10^  fund 
F.  Do 

Fo  Ho  E.  C. 
F.  Ho 

16,890 0 67 
237,314.00 
580,000,00 
580,574.00 
1,414,778,67 

1936 

Fo  D. 
F.  H. 

237,314.00 
576,332,00 
813,646.00 

1937 

F.  H. 

566,575.00 

1938 

F.  Ho 

753,310.00 

1939 

F.  Ho 

751,597.00 

1940 

F.  H. 

535,677.00 

1941 

F.  H. 

695,750,00 

1942 

F.  Ho 

560,693.00 

1943 

F,  H. 

559,707,00 

1946 

Fo  Ho 

1,984,970,00 

1947 

F.  Ho 

1,981,880.00 

1950 

F.  H. 

1,596,123.00 

1951 

F.  Ho 

1,589,904.00 

1952 

Fo  H. 

1,586,697.00 

1953 

F.  Ho 

1,588,576.00 

1954 

F.  Ho 

524,890,00 

1955 

F,  Ho 

1,791,703.00 

1956 

Fo  Ho 

1,791,703.00 

-89- 


FOREST  HIGHWAY  FUNDS  TO  STATE  OF  MONTANA 


Year  Name  of  Allocation  Amoxint 


1957  F,  H.  $  1,791,894.00 

1958  F.  H„  2,391,346.00 

1959  F.  H.  2,646,926.00 

1960  F.  H.  2,630,481.00 

1961  F.  H.  2,630,481.00 


No  funds  appropriated  for  1944-1945-1949. 
Funds  appropriated  for  1948  were  canceled 
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STATE  HIGl-IWAY  C0I4MISSI0N 
Helena,  Montana 


ANALYSIS  OF  RECEIPTS  AND  EXPENDITURES  FOR  JULY  1.  1941  TO  JUNE  30.  1%2 
EXPENDITURES  OPERATIVE       Totals  for         Totals  Accumulative 


CONSTRUCTION 


June 


To  Date 


Totals 


Percentapie 


Payments  to  Contractor 

210,216.57 

3,564,410.79 

Right  of  Way  Payments 

2,51B,77 

153,140.53 

Federal  Aid  Const.  Supervision 

13,502.37 

196,993.89 

Routing,  Surveys  k  Plans 

4,809,51 

132,997.47 

Tourist  Traffic  Survey 

1.868.94 

8,307.44 

Sub-Total 

232,916.16 

MINTENANCE 

320,736.65 

SHOPS  (Undistributed) 

81, 843 0 84  - 

INTEREST  &  SINKING  FUND 

38,570.16 

CAPITAL  OUTLAY 

Engineering  Equipment 

1,461.85 

4,239.43 

Mobile  &  Maintenance  Equipment 

17,201.49 

176,819.82 

Mobile  &  Maintenance  Stores 

12,211.27 

6,459.12 

Office  Stores 

622.93 

2,709.46 

Buildings  Shop 

8,195.30 

26,590.99 

Division  Shop  Tools 

756.26 

4,458.03 

4.055.850.12 

2,367,702.34 
157,674.49 
258,795.96 


50.04 
2.15 
2.76 
1.87 
.12 

^6.?4. 

33.24 
2.21 
3.63 

.06 
2.48 
.09 
.04 
.37 
.06 


Accounts  Receivable 
Fire  Fc  Other  Losses 

Sub-Total 
GRAND  TOTAL  OPERATI^/E  EXPENSE 


1,773.29  -'^ 
-0- 

14.253.27 
524.632.40 


7,189.96  >f- 
1.899.85 


203.068.50 
6.727.742.43 


.10 
.03 
2.85 


0^/ERHEAD  EXPENDITURES 

Commission  Administrative  272.79  3,954.96 

Department  Administrative  14,706.08            1'^'3 , 113 . 22 

State  Construction  Super^rision  11,047.40  161,176.82 

Maintenance  Super^rision  2,801.29  34,134-58 

Vacation  Pay  Military  137.50  2,949.68 

Sub-Total  28.965.06 

GRAND  TOTAL  EXPENDITURES  553,  597. /^6 


395,329.26 
7,123,071.69 


.06 
2.71 
2.26 
.4^ 
.04 

100:^ 


RECEIPTS  C0N30LIDATOD 
Funds  Beginning  of  Period 

U.  3.  Paid  Federal  Aid  Projects  147,751«36  1,913,221.57 

U.  S.  NRH,  WPH  &  FAG  Projects  33,750.48  542,050,72 

Bid  Bond  Forfeited  -0-  8,315.18 

Counties  Paid  Federal  Aid  -0~ 

Net  Gas.  Tax  Receipts  684,339.01  5,175,75^7.99 

U.  S.  Oil  Royalties  -0-  19,-^32.29 


1,606,305.28 


Msg  ellan eou  s  R e c  ^i/p t  s 
Total  Receipts  to  Date 
GRAND  TOTAL 

Deduct  Actual  Expenditures  for  Period 
BALANCE  IN  F\Jm 


-0- 


865,840.85 


10.00 


7.658«987>75 

9,265,293.03 
7.123,071.^9 

2,142,221.34 


State  Highway  iMjnd 
Highway  Trust  Fund 


1,295,283.79 
846,937.55 


2,142,221.34 


Credit 


-91- 


STATE  HTGIMAY  C0I#1IS3I0N 
Helena,  Montana 


ANALYSIS  OF  RECEIPTS  AND  EXPENDITURES  FOR  JULY  1.  1942  TO  JUm  30.  1943 
EXPENDITURES  OPERATIVE      Totals  for         Totals  Accumulative 


CONSTRUCTION 


June 


To  Date 


Totals 


Percentage 


Payments  to  Contractor 

85.743.04 

1.451.19S.87 

Right  of  Way  Payments 

1,810.62 

24  077.33 

Federal  Aid  Const,  Supervision 

4,086.42 

60.798.97 

Routing,  Surveys  St  Plans 

5,601.22 

54.504.53 

Tourist  Traffic  Survey 

0.51 

2,186.07 

Sub-Total 

97.241.81 

MINTENANCE 

217,971.52 

SHOPS  (Undistributed) 

14,879.28  -5f- 

PAPTTAT    HTTTT  AV 

lil,  91, 

Mobile  &  Maintenance  Equipment 

1,283.38 

10,411.70 

Mobile  &  Maintenance  Stores 

11,950.23 

7,581.16 

Office  Stores 

851.52 

1,592.29 

Buildings  Shop 

1,313.28 

17,980.88 

Division  Shop  Tools 

258.64 

4,959.52 

Accounts  Receivable 

2,527,26 

20,707.21 

Fire  &  Other  Losses 

-0- 

18,228.55 

GRAND  TOTAL  OPERATIVE  EXPENSE 

357,132.76 

1.592.762.77 

2,220,871.72 
117,890.76  ^5- 
462,841.92 


64.475.10 
4t223.060.75 


32.31 
.54 
1.35 
1.21 

.05 
35.46 


49.45  . 
2.63  ''^ 
10.31 

.03 
.23 
.17 
.04 
.40 
.11 


.46 


_1^ 
94.03 


OVERHEAD  EXPENDITURES 
Commission  Administrative 
Department  Administrative 
State  Construction  Supervision 
Ifeinte nance  Supervision 
Vacation  Pay  Military 

Sub-Total 
GRAND  TOTAL  EXPENDITURES 


218.31 
14,531.33 
3,343.44 
2,583.10 
220.00 
20,896.18 
378.028.94 


3,770.16 
173,277.36 
49,744.61 
35,373.89 

5,702.72 


267,868.74 
4.490.929.49 


.08 
3.86 
1.11 

.79 

100^ 


RECEIPTS  CONSOLIDATED 

Funds  Beginning  of  Period  2,142,221.34 

U.  S.  Paid  Federal  Aid  Projects     11,335.00  949,958.43 

U.  S.  mn,  V/PH  &  FAG  Projects  42,486.00  136,974.89 

Counties  Paid  Federal  Aid  -0- 

Net  Gas.  Tax  Receipts  507,438.46  4,149,336.74 

U.  S.  Oil  Royalties  -0-  41,754.84 

Miscellaneous  Receipts  -0-   50.65 

Total  Receipts  to  Date  561.259.46  5.278,075.55 

GRAND  TOTAL  7,420,296.89 

Deduct  Actual  Expenditures  for  Period  4.490.929.49 

BALANCE  IN  FUND  2.929,367.40 

State  Highway  Fund  2,376,323.07 

Highway  Trust  Fund  553,044.33  2.929,367.40 


*  Credit 
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STATE  HIGHWAY  C0MI3SI0N 
Helena,  Montana 


ANALYSIS  OF  RECEIPTS  AND  EXPEMDITURE3  FOR  JULY  1.  1943  to  JUNE  30.  1944 
EXPENDITURES  OPERATIW.  Totals  for         Totals  Accujnulative 


CONSTRUCTION 


June 


To  Dat< 


Totals 


Percentage 


Pa;ynnents  to  Contractor 
Right  of  Way  Paj^ments 
Federal  Aid  Const.  Superxdsion 
Routing,  Surveys  &  Plans 
Federal  Aid  Post  War  Plans 
Sub-Total 


MAINTENANCE 

SHOPS  (Undistributed) 

INTEREST  Pi  SINKINCx  FUND 

CAPITAL  OUTLAY 

Engineering  Equipment 

Mobile  &  !4aintenance  Equipment 

Mobile  &  Maintenance  Stores 

Office  Stores 

Buildings  Shop 

Division  Shop  Tools 

Bad  Debts 

Accounts  Receivable 
Fire  ^  Other  Losses 
Sub-Total 


OVERHEAD  EXPE^JDITURES 
Commission  Administrative 
Department  Administrative 
State  Construction  Supervision 
I4aintenance  Super^srision 
Vacation  Pay  Military 

GRAND  TOTAL  EXPENDITURES 

RECEIPTS  CONSOLIDATED 

Funds  Beginning  of  Period 

U,  S.  Paid  Federal  Aid  Projects 

U.  S.  Paid  \mi  k  FAG  Projects 

Counties  Paid  Federal  Aid 
Net  Gas.  Tax  Receipts 
U.  S.  Oil  Royalties 


I"4iscellaneous  Receipts 
Total  Receipts  to  Date 

GRAND  TOTAL 
Deduct  Actual  Expenditures  for  Period 
BALANCE  IN  FUND 


7,70B,017.00 
4.227.906.16 
3,480.110.84 


95,671.83 
3,552.36 
6,023.76 
4,157.94 

_4^a.75.*-69 
113 1 7^^.58 

841,873.29 
159,740.17 
28,812.09 
49,536.56 
72,603.50 

1,152,565.61 

19.91 
3.78 
.68 
1.17 
1.72 

27.26 

368,067.30 
97,479.69 
29,842.90 

2,381,712.14 
68,236.19  -'^ 
448,322.46 

56.33 
1.61 
10.60 

135.05 
6,842.54 
5,356.99 
71.28 
565.78 
549.07 
-0- 

1,305.72 
29,455.54 
18,237.35 

1,597.11 
17,561.42 

5,430.96 
19.58 

.i.;»,xpu.5o  " 
-0- 

.03 
.70 
.43 
.04 
.42 
.13 
.00 

14,665.09 

428.877.18 

55.262.88 
3,969.626.90 

1.31 

93.89 

283.10 
16,893.41 
4,928.54 
5,201.41 
-0- 

3,551.08 
189,631.49 
23,573.53 

37,377.19 
4,145.97 

.09 

4.49 
.56 

-89 

.08 

27,306.46 
456.183.64 

258.279.26   ;  • 
4.227,906.16  ■; 

6.11 

100;^ 

10,248.00 
-0- 

400,018.81 
519,393.92 

2,929,367.40 

-0- 

542,328.32 
-0- 

-0- 

3,821,402.75 
36,879.12 

50.00 
552.626.32 

955.00 

4,778,649.60 

State  Highway  Fund 
Highway  Trust  Fund 


2,774,103.77 
706.007.07 


3.480.110.84 


-'f-  Credit 
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STATF,  HIGHWAY  COMSSION 
Helena,  Montana 

MALYSIS  OF  RECEIPTS  AND  EXPENDITURES  FOR  JULY  1»  1944  to  JUNE  30.  1945 


X.PENDITURES  OPERATIVE 
CONSTRUCTION 


Totals  for 
June 


Totals 
To  Date 


Accumulative 
Totals 


Percentage 


^Payments  to  Contractor 
Right  of  Way  Payments 

I Federal  Aid  Const.  Supervision 
Routing,  Surveys  &  Plans 
Federal  Aid  Post  War  Plans 


I 


MAINTENANCE 

K SHOPS  (Undistributed) 
INTEREST  &  SINKING  FUND 
CAPITAL  OUTUY 
—Engineering  Equipment 
■Mobile  &  Maintenance  Equipment 
^Mobile  &  Maintenance  Stores 
Office  Stores 

I Buildings  Shop 
Division  Shop  Tools 
Bad  Debts  (Helena  Airport) 

IAc counts  Receivable  ;'' 
Fire  &  Other  Losses 
Sub-Total 
^GRAND  TOTAL  OPERATIVE  EXPENSE 


83,B12.20 
3,B16.10 
4,823.63 
1,915.05 

11,193.47 
10^ t 562.4^ 


346,229.74 
79,957.52 
10,505.23 

59.48 
42,632.82 
6,918.75 
201.01 
1,506.64 
990.16 
-0- 
2,779.08 
-0- 

41,250.44 
t ^90.^4 


1,503,223.14 
50,450.94 
62,248.29 
24,675.23 

_102 ,769.7^ 


2,263.54 
124,758.37 
1,708.00 
735.63 
15,660.31 
10,453.34 
445.14 
1,965.09 
996.82 


1J4;3,367»33 


•2,891,082.04 
64,276.24 
421,157.44 


154.098.98 
^,14^,429.5^ 


27.50 
.92 
1.14 
.45 
1.88 
31.89 


52.89 
1.17  * 
7.70 

.04 
2.28 
.03  * 
.01 
.29 
.19 
.01 
.04 
.01 


2.82 
94.13 


OVERHEAD  EXPENDITURES 
^Commission  Administrative 
■Department  Administrative 
State  Construction  Supervision 
Maintenance  Supervision 
■Vacation  Pay  Military 
■Election  Expense 
Sub-Total 
■DR^^ND  TOTAL  EXPENDITURES 


547.94 
18,191.14 
3,946.61 
3,914.94 
-0- 
-0- 

26,600.63 
4^0tl90>97 


4,727.82 
200,807.20 
50,930.42 
40,868.12 

1,350.49 
22.029.35 


320.713.40 
5.466.142.95 


.09 
3.67 
.93 
.75 
.02 

5.87 
100^ 


RECEIPTS  CONSOLIDATED 
■Funds  Beginning  of  Period 
|u.  S.  Paid  Federal  Aid  Projects 

U.  S.  Paid  WPH  &  FAG  Projects 

IU,  S.  Paid  Right  of  Way 
U.  S.  Paid  Plans  &  Surveys 
Net  Gas.  Tax  Receipts 

IU.  S.  Oil  Royalties 
I^Hscellaneous  Receipts 
Total  Receipts  to  Date 
GRAND  TOTAL 
■Deduct  Actual  Expenditure 3>  for  Period 

■balance  in  fund 


96,228.01 
11,263.95 
-0- 
-0- 

447,993.47 
-0- 

 -0- 

555,485.43 


1,214,033.33 
87,392.12 
8,335.79 
4,942.30 
3,869,225.16 
186,702.42 
146.66 


3,480,110.84 


^i370t777»7S 
8,850,888.62 

5.466.142.95 

3,384,74^.67 


>tate  Highway  Fund 
[ighway  Trust  Fund 


2,802,421.25 
582.324.42 


3.384.745.67 


Credit 
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^  STATE  HIGHWAY  COMMISSION 

Helena,  Montana 

ANALYSIS  OF  RECEIPTS  AND  EXPENDITURES  FOR  JULY  1.  1945  to  JUM^  30.  1%6 

fTFE.MDITURES                OPERATIVE  Totals  for    Totals  to  Accumulative 

CONSTRUCTION  June  6/30/46  Totals  Percentage 

a.-^nnents  to  Contractor  500, 164. B9    1,876,126.82  24.62 

^ight  of  Way  Payments  12,816.92       133,822.81  1.76 

■federal  Aid  Const.  Supervision  19,945.96       103,820.89  1.36 

flouting,  Surveys  &  Plans  1,190.04         39,809.41  .52 

■Federal  Aid  Post  War  Plans  13,875.82        180.994.83  2.38 

Sub-Total  547.993.63  2,334.574.76  30.64 

IMINTENANGE  454,103.03  .3,243,384.14  "42.57 

BHOPS  (Undistributed)  82,902.93  62,656.73  .82 

INTEREST  k  SINIIING  FUND  1,140,824.28  1,552,809.68  20.38 

CAPITAL  OUTLAY 

•Engineering  Equipment  19.50           2,696.85'  .04 

Btfebile  &  Maintenance  Equipment  33,544.28       143,553.88  1.88 

Mobile  &  Maintenance  Stores  13,065.39  ^'f-       5,526.08  .07 

^Office  Stores  670.35  ^-       1,346.85  .02 

fcuildings  Shop  4,414.68        I6, 455.61  .22 

division  Shop  Tools  734.36          6,370.85  .08 


I 


ccounts  Receivable  7,591.77  7,368.65  -.10 

ire  &  Other  Losses  -0-  318.15  .00 

Sub-Total  32,568.85  180,943.22  2.37 

xRAND  TOTAL  OPERATIVE  EXPENSE  2,092,586.86  7,249,055.07  95.14 


OVERHEAD  EXPENDITURES 

Jjtommission  Administrative  708.43  5,849.19  .08 

■Department  Administrative  23,350.42  234,664.17  3.08 

State  Construction  Super-^/ision  16,319.44  84,944.37  1.11 

^Maintenance  Supervision  4,159.97  44,531.54  .59 


Sub-Total  44,538.26  369,989.27  /  4.86 

^RAND  TOTAL  EXPENDITURES  2,137,125.12  7,619,044.34  100^ 

RECEIPTS  CONSOLIDATED 


J\inds  Beginning  of  Period  3,384,745.67 

■l.  S.  Paid  Federal  Aid  Projects  233,508.00  898,159.41 

3.  Paid  WFH  &  FAG  Projects  -0-  105,745-27 

U.  S.  Paid  Right  of  Way  -0-  945.61 

f.  S.  Paid  Plans  &  Surveys  -0-  6,842.40 

et  Gas.  Tax  Receipts  939,079.01  5,123,519.08 

U.  S.  Oil  Royalties  -0-  85,554.34 

jjProceeds  Debentures  1,500,000.00  1,500,000.00 

Jpiscellaneous  Receipts  -0- 

Total  Receipts  to  Date  2,672, 587- 01__  7,720,766.11 

GRAND  TOTAL  11,105,511.78 

educt  Actual  Expenditures  for  Period  7.619,044.34 

ALANCE  IN  FUND  3,4^6,467.44 


i 


jtate  Highv^ay  Fund  2,304,101.64 

iighway  Trust  Fund  1,182,365.80  3,486,467.44 


Credit 
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^  STATE  HIGWAY  COMMISSION 

Helena,  Montana 

I 

ANALYSIS  OF  RECEIPTS  AND  EXPENDITURES  FOR  JULY  1,  1946  to  JUNE  30.  1%7 

[uX FEATURES                OPERATIVE  Totals  for       Totals  to  Accumulative 

CONSTRUCTION                       June   6/30/47                    Totals  Percentage 

?a>TTients  to    Contractor  941,180.79       4,391,491.64  43.20 

I Right  of  Way  Payments  9,313-64           104,194.46  1.03 

Federal  Aid  Const.  Supervision  33,557.29          285,354-07  2.81 

Routing,  Surveys  &  Plans  16,621.37            78,579.78  .77 

federal  Aid  Post  War  Plans  1,438.38          123,472.32  1.21 

■Tourist  Traffic  Survey  401*45            11.133.21     ■  .11 

Sub-Total  1,002.512.92  4.994.225.48  49.13 

ImaintENANCE  621,862.67  3,668,774.48  36.10 

SHOPS  (Undistributed)  119,915.46  ^'<-  203,568.91  ^  2.00 

-^INTEREST  &  SINKING  FUND  13,750.00  193,171.72  1.90 

CAPITAL  OUTLAY 


ngineering  Equipment  501.91  6,050.47  "  .06 

Mobile  &  Maintenance  Equipment  91,195.25  549,487.51  5.40 

(Mobile  &  Maintenance  Stores  14,378.25  159,435.01  1.57 

Office  Stores  48.36  3,867.91  .04 

Buildings  Shop  39,858.25  153,227.72  1.51 

K Division  Shop  Tools  2,539.00  15,139.53  .15 

Retirement  Premium  13,194.13  82,553.43  .81 

Accounts  Receivable  2,042.07  560.21  .01 

IFire  &  Other  Losses  -0-  4.458.39  .04 

Sub-Total  159.673.08  974.780.18  9.59 

GRAND  TOTAL  OPERATIVE  EXPENSE  1.677.883.21  9.627.382.95  94.72 


(RECEIPTS  CONSOLIDATED 
Funds  Beginning  of  Period  3,486,467.44 
U.  S.  Paid  Federal  Aid  Projects         179,633.00  1,956,960.61 

IU.  S.  Paid  FAGH  &  Sec.  Projects  207,456.00  536,162.18 
U.  S.  Paid  Right  of  Way  -0-  3,983,23 

U.  S.  Paid  Plans  &  Surveys  -0-  -0- 

RNet  Gas.  Tax  Receipts  1,144,374,98  6,508,812.11 
U.  S.  Oil  Royalties  -0-  112,201.03 
Miscellaneous  Receipts     -0- 

Total  Receipts  to  Date  1,531.463.98  9.118.119.16 

I GRAND  TOTAL  12,604,586.60 
Deduct  Actual  Expenditures  for  Period  10. 164.425. 33 

BAUNCE  IN  FUND  2.440.161.27 

|state  Highway  Fund  1,785,682.03 
Highway  Trust  Fund  654.479.24  2.440.161.27 


[OVERHEAD  EXPENDITURES 

Commission  Administrative  669.96  6,105.92  .06 

S Department  Administrative  21,824.50  264,284.84  2.60 

State  Construction  Supervision  27,455.97  233,471.51  2.30 

Maintenance  Supervision  3,429.79  33,021.71  .32 

Military  Vacation  158.40  158.40  .00 

E Sub-Total  46.679.04  537.042.38  5.28 

GRAND  TOTAL  EXPENDITURES  1.724.562.25                                  10.164.425.33  3-00^ 


>«■    Credit  ~  ''^'^  3%  of  Wage  Paid  to  Members 
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STATE  HIGHlA/AY  C0MI4ISSI0M 
Helena,  Montana 


ANALYSIS  OF  RECEIPTS  AND  EXPENDITURES  FOR  JULY  1.  1947,  to  JUNE  30. 

EXPENDITURES                OPERATIVE           Totals  for  Totals  to  Accumulative 

 CONSTRUCTION  June  June  30.  1948  Totals 

Pa,7ments  to  Contractor                        925,530.1?  6,582,661.66 

Right  of  Way  Payments                          35,226.62  126,174.64 

Federal  Aid  Const.  Supervision            39,007.03  360,497.30 

Routing,  Surveys,  &  Plans                     12,579.41  109,620.96 

Federal  Aid  Post  War  Plans                .     4,075.67  135,398.90 

Tourist  Traffic  Survey                              743-72  14^068.97 

Advertising  Expense                               4.935.64  48^682.73 

Sub-Total                            1.026.098.26  "  7.377.105.16 


MINTENANCE  649,416.98  4,900,149.39 

SHOPS  (Undistributed)  180,519.06  '-'^  "  407  557  57 

INTEREST  &  SINKING  FUND  33,7^0.00  221*840*00 

CAPITAL  OUTLAY  ' 

Engineering  Equipment  6,860.18  24,785.54 

Mobile  &  r4aintenance  Equipment  129,631.34  939,575,44 

Mobile  &  Maintenance  Stores  1,056.68  63,474.78 

Office  Stores  5,637.57^  166.85^ 

Buildings  Shop  31,474.76  236,290.03 

Division  Shop  Tools  1,354.71  63,189.43 

Retirement  Premium  9,450.23  100,711.40 

Accounts  Receivable  2,548.55  3,120.67 

Fire  &  Other  Losses  3.515.89  3, 3 28 « 06 

Sub-Total  180.254.77  1,434.308.50 

GRAND  TOTAL  OPERATIVE  EXPENSE  1.709,000.95  13.525.845  48_ 


Q  ^/ERHEAD  EX  PS    ITURES  ■  ■  ' 

Commission  Administrative  766.16  8,267.41 

Department  Administrative  32,618.85  329,679,97 

State  Construction  Supervision  31,914.84  294,952.34 

l'4aintenance  Supervision  4,365.48  40,602.53 

Mlitary  Vacation  704.88  704.88 

Sub-Total  70.370.21  674.207.13 

GRAND  TOTAL  EXPENDITURES  1.779.371.16  14. 200. 052.61 

RECEIPTS  con:30lidatt^:d 

Funds  Beginnin,!^  of  Period  2,Z|.40, l6l,27 

U.  3.  Paid  Federal  Aid  Projects  130,907.00  2,352,429.75 

U.  3.  Paid  FAGH  &  SEC  Projects  102,692.00  1,840,404.92 

U.  S.  Paid  Right  of  "Way  .00  27,304.98 

U.  3.  Paid  Plans  81  Surveys  .00  20,638.00 

Net  Gasoline  Tax  Receipts  1,098,508.02  6,984,051.70 

U.  3.  Oil  Royalties  .00  142,188.80 

Advertising  .00  50,000.00 

Bond  Proceeds  .00  2,000,000.00 

Mscellaneous  Receipts  2,180,00  2,180.00 

Total  Receipts  to  Date  1.334.287.02  13.419.198.13 

IGPJIMD  TOTAL    15,859,359".42 

Deduct  Actual  Expenditures  for  Period  -  -  • 
BAIANCE  IN  FUND 


14.200.052.61 
1.659. 306. 81 


State  Highway  Fund  713,740.81 
State  Highway  Trust  Fund  944,550.43 

Advertising  Fund  1.015.57  Ip 659. 306. 81 


STATE  HIGHV/AY  COJIMISSION  OF  MOOT  AM 
Helena,  Montana 


AI'jALySIS  OF  RECSIiTS  AI'JD  EXPENDITURES  FROM  JULY  1,  ^IQ/^S  TO  JUNE  30,  194<^ 

EXraWDITUIiES                                    Totals  for  Totals  to  Accmiulative 

CONSTRUCTION    June   June  30.  1949  Totals 


^ercentap;e 


Pa;yment  to  Contractor 
Right  of  Way  Payments 
Federal  Aid  Constr.  Supervision 
Routing,  Sui^veys  and  Plans 
Federal  Aid  Post  War  Plans 
Tourist  Traffic  Survey 
Advertising  Expense 
Sub "Total 

MAITOENANCE 
SHOPS  (Undistributed) 


1,197,364.73 
18, 060 ,,96  Cr. 
48,510.89 
7,714.67 
8,785,51 
190.15 

587,383.84 
177,448,31  Cr, 


10,437,092.68 
199,736.30 
498,693.18 
158,095.53 
121,190.46 
14,625,23 

 _iii8j^82.ji 


5,595,539.21 
621,471.84  Cr. 


HAY  LIFT 


35,684.88  Cr, 


0.00 


INTEREST  &  31  roCING  '^W 

£M5IAL^UTLAY 
Engineer itig  Ecjuiprnent 
Mobile  &  I'iaintenance  Equip* 
Mobile  &  Maintenance  Stores 
Office  Stores 
Building  Shop 
Division  Shop  Tools 
Retirement  Premium 
Accounts  Receivable 
Fire  and  Other  Losses 

Sub "Total 
GRAm  TOTAL  OP^.RATI'/E  EXPENSE 


118,500.00 

1, 523^73 
8,788,32 
32,33^.14 
213,47  Cr, 
4,787,81 

447.76  Cr, 
10,301,88 
6,824,47 

1^^497.50 


900,410.00 


37 


355 
17 


007,23 


432,32 
863,68 
698.06  Cr, 
90  ,,,670, 83 
43,823,59 
116.,  571  ..47 
5, ,468. 78 
 421 „ 60 


666,561.44 


4.77 

,20 
1.87 

ao 

.48 

.23 
.62 
,03 

mn 

95o50 


0™[^P_g^^;^^lT]-ffij^5 
Commission  Administrative 
Department  Administrative 
State  Construction  Supervision 
Maintenance  Supervision 
Military  Vacation 

Sub-Total 
G'PAID  TOTAL  EXPENDITURES 

g.^PjI^T-S.  i-Oj^SO  L  ID ATED 
Funds  Beginning  of  Period 
U,S.  Paid  Federal  Aid  Projects 
U.S.  Paid  FAGH.  &  SEC  Projects 
U.3,  Paid  Right  of  Way 
U.S.  Paid  Plans  &  Surveys 
Railroad  and  Counties 
Net  Gasoline  Tax  Receipts 
U.S.  Oil  Royalties 
Advertis  ing.  Appropriation 
Bond  Proceeds 
Miscellaneous  Receipts 
Total  Receipts  to  Date 

GTiAND  TOTAL. 
Deduct  Actual  Expenditures  for 
BALANCE  IN  FUND 

State  Hig}iway  Fund 
State  HighT;V3.y  Trust  Fund 
Advertising  Fund 


592,38 
30, 075. .31 
39,690,73 
3,418,25 
__l,211.6l 
7^,  088  ,-.28 


419,575.20 
375,998.35 
57, 471 o 34 
1,347.02 
183, 500 „ 00 
1,066, 297 -» 56 
0.00 
0.00 
0.00 

^^lp6^0C)^_j02. 
Period 


8,165.52 
385,524,54 
ZvOS.,021.69 
44,484.25 
^674/ZS 


3,316,758,63 
3,100, 587. .13 
89,595=24 
13,597.02 
243,250,00 
7,651,460.52 
160, 137 o 20 
50,000.00 
8,500,000.00 
_l,mi^^^ 


4,884,808.25 
1,031,599.38 
,._„_1.^ZZ5^12 


848_^82aj8 


1,659,306, 


2I1I2I3201.22 

24,786,508.10 
18,868,325.28 
5,918,182,82 


5,918.182.82 


.04 
2.04 
2J6 
.24 
.02 
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STAT'T;  HirmWAY  COMMUSJON  of  MONTANA 
Helena,  Montana 


ANALYSIS  OF  ir^,C'':ilT5  Ai^D  Tj^XJ TKDlTUit'CS  FROM  JIFI^Y  1,  1949  TO  JUNE  30,  1950 


CONSTRUCTION 


Payment  to  Contractor 


Totals  for 
June 


881,947.58 


Right  of  Way  Payments  7, 863.,  14 
Federal  Aid  Constr,  Supervision  54,350e95> 

Routinr,  Surveys  and  Plans  8,910,04 

Federal  Aid  lost  War  Plans  7,3^7,66 

Tourist  Traffic  Survey  342.65 

AdvertisiiY',  '^/xpense  _JAji^45 -^lA 

Sub-Total  972 , 147 .46 


Tot.i.l3  to 
Jiingjp,  1950 


9,4Q1,2'^8.20 
165,652.93 
490,099.07 
25.^,613,94 
129,089.48 
14,174.76 


Accumulative 
Totals 


10,575,740.12 


51.58 
.90 
2.66 
1.38 
.70 
.08 

57o53 


610, 728,,  44 
204,876.67  Or. 
118,500.00 
42.99 


5,877.93 
317o23 
3,499.95 
38,390,45 
437o39  Cr. 
3,477,31 
0.00 
5,941.03 
0,00 
558.53 
_„_18,^0 
57,643'.  54 

5,850.05 
1,255.79 
__6j.68j39 
13,274/23 


MIOTjmiCE 

SHOPS  (Undistributed) 

Ij^m^ST,  & ,  S IMING_Fyi^ 

STORM  .BOUND  5N0W_  RjlIjOVAL 

OAOTAL_aUTMY 
Office  'Equipment 
5ng  in  e  e  r  ing  '^qu  i  pm  ent 
Mobile  &  Maintenance  lilquip. 
Mobile  &  Maintenance  Stores 
Office  Stores 
Building  Shop 

F„M.  Radio  Control  Stations 
Division  Shop  Tools 
Retirement  Premiutii 
Accounts  Receivable 
Fire  and  Other  Losses 
Sub-Total 

VACATIONS ^  ALL 
Annual 
Military 
Sick  Leave 

Sub-Total 

GRAND  TOTAL  OPEiCATI\nC  FJCPENS^  1,5677459^99 

Comjnjssion  Administrative 
Departrn.3nt  Adrr>inis trative 
State  Construction  Supervision 
Maintenance  SuperAd-sion 

Sub-Total 
GRAM)  TOTAL  i:Xi'3NDITURS3 

REC^IITS  CONSQLIDATT^D  . 
Funds  Beginnin,)?;  of  Period 
U.S.  Paid  Federal  Aid  i rejects 
U,S»  Paid  FAGH  &  SEC  Projects 
U.S,  Paid  Riglit  of  V/ay 
U,3o  Plans  &.  Surveys 
Misc,  Constr.  Receifits 
Net  Gasoline  Tax  Receipt,s 
U,  S.  Oil  Royalties 
Veliicle  Use  Tax  Recei  p'r-s 
Advert! s i ng  Appr o ];r ia  1  ,'lon 
Miscellaneous  Receipts 
T-:^ts.l  Receijjts  to  Date 
:4,.aIID  TOTAL  — — 

Deduct  Actual  Expenditures  for  Period 
BAUNCE  IN  FUND 

State  Highra.y  Fund- 
State  Highway  Trust  Fund 
Advert  i  5 1 ng  Fun  d 


5,342,050,73  29.06 
665,757.75  Cr.      3.62  Cr. 


360,30 
32, 511 o 99 
46,573,30 
_„^,^2.Q/Z2 
_83^2^6.31 
1,6 3 0,726730 


260,634,47 
256,166,22 
6,644.57 
0.00 
0.00 

1,907,090,33 

0.00 
108,008,03 
0,00 

_.._i^6^'ii^0 

2^40^128^ 


22,169.92 

7,035.98 
214,304.71 
53, '-^24.11  Cr, 
1,138.15 
75,:i08.13 
51,670,07 
47,268.53 
122,327.15 
6,955.26 

_1^41Z^ 


159,023,88 
3,G57.:U 
_2i.812,01 


6,941.30 
353,395.61 
387,009.95 


3,682,437,45 
3,117,532.79 
70,927.14 
171,913.98 
61,386,95 
9,740,611,37 
221,043.14 
1,278,215.06 
50,0 '30, 00 
l,c 55^00 


2,586,575,17 
3,336,146,04 


1,422,000.00 
173,196.79 


501,091,44 


_  242,693.03 
17,591,014".36 


791^281.44 
18,382,295.80 


5,916,407.63 


2/1, 31 2, 130,.  51 
18.382,295,80 
5",  929, 834. 71 


7,74 
.94 


,12 
.04 
1.17 
.29  Or, 
.01 
.41 
.28 
.25 
.67 
,04 

2,' 73 


.04 
1.92 
2.10 

.24 
_  4.30 
100,00 


STATE  IIIGIiWAY  COMMISSION 
AOCOimTING  DIVISION 


Helena,  Montana 

imiYSIS  OF  RECEIPTS 

AND  EXFENDIIUHES 

FOR  JULY  1,  195c 

)  to  JUNE  30.  1951 

EXPENDITURES 

Totals  for 

Totals  to 

Accumulative 

CONSTRUCTION 

June 

6/;30/51 

Totals 

Percentag' 

Payments  to  Contractor 

1,056, 006. /^V 

10,439,225 ,91 

50,57 

Right  of  Way  Payments 

21,l;j9,;io 

<dc56,p  /O.  /I 

1,39 

FederoT  Aid  Constr.  Supervision 

40,o66.o7 

487,704,59 

2,36 

Routing,  Surveys  &  Plans 

13,275.31 

289,119.94 

1,40 

Federal  Aid  Post  War  Plans 

9,221.11 

193,816.96 

.94 

Tourist  Traffic  Survey 

195 .00 

14, 563 .10 

,07 

Advertising  Expense 

IJi ,  /Id  ,(J(J 

55 ,^bl ."Q 

.27 

Sub-total 

1,154,236.14 

11,766,968.99 

57,00 

MAINTENANCE 

5,551,692.69 

26.89 

SHOPS  (Undistributed) 

Li^O  ftidd  ,  JicS  Or, 

581,142.25 

Cr,    2,81  ( 

INTEREST  &  SINKING  FUND 

118,500.00 

1,422,000.00 

6.89 

STORM  BOUND  SNOW  REMOVAL 

,00 

72,14 

,00 

CAPITAL  OUTLAY 

Office  Equipment 

2,515 ,99 

32,875.36 

.16 

Engineering  Equipment 

550.24 

7,847,56 

,04 

Mobile  &  Maintenance  Equip. 

188,766.28 

651,996.56 

3.16 

Mobile  &  Maintenance  Stores 

77,569.41 

204,532 ,05 

,99 

Office  Stores 

5,036.06 

8,439.77 

.04 

Shop  Buildings 

52,984.61 

199,077,92 

.96 

F.M.  Radio  Control  Stations 

1,183 .72 

47,320,91 

.23 

Division  Shop  Tools 

5,538.06  Or, 

4,833.26 

,02 

Division  Gasoline  Storage 

472.03 

^,010. oU 

,01 

Division  Road  Oil  Storage 

6,747.16 

36,554.35 

.18 

Retirement  Premium 

i;j,225 .19 

.58 

Accounts  Receivable 

28,663.83 

39,927.42 

.19 

Fire  &  Other  Losses 

2.00  Cr. 

66,11 

Cr. 

J  00 

Sub-total 

^/*d,l/4.46 

1,355,459.29 

6.56 

VACATIONS  -  ALL 

Annual 

y , XPU .UU 

Xyy , PAP  » 

.95 

Military 

1 , 940 , 02 

12  501.61 

,06 

Sick  Leave 

5  975  95 

89,672,28 

.4J3 

Sub- total 

17  065  97 

297. 719, '77 

1^44 

GRAND  TOTAL  OPERATIVE  EXPENSE 

P  ?8P  /?P  16 

19,812,770.63 

OVERHEAD  EXPENDITURES 

Commission  Administrative 

703,91 

5 , 908 . 67 

,03 

Department  Administrative 

26,773.93 

349,684,31 

1,69 

State  Construction  Supervision 

38,732,61 

439,730.12 

2,13 

Maintenance  Supervision 

5,565.47 

37 ',061. 69 

 jj,8 

Sub-total 

71,755,<?2 

832,384.79 

GRAND  TOTAL  EXPENDITURES 

2j.^^t^l98,.08 

20,645,155,42 

ioo_,po_ 

RECEIPTS  CONSOLIDATED 

Funds  Beginning  of  Period 

5,929,834.71 

U.S.  Paid  Federal  Aid  Projects 

A  0  0  T 

4,041,'i-JD,3o 

U.S.  Paid  FAGH  &  SEC  Projects 

'^nn  fJoo  or? 

2  /  f  yOJ>d  ^  j>  / 

<c ,  VP  /  ,  P'i'C  .  0^ 

U.S.  Right  of  Way 

/+  f  \jod  « 00 

qt    £;o^,  if,/ 
o±,  p£:D„D4 

U.S.  Plans  &  Surveys 

C  nor? 
Of^2( 

T3C}  onn  OQ 

Misc.  Constr,  Receipts 

2,098.55  Cr. 

y  ,797 .70 

Net  Gasoline  Tax  Receipts 

l,yud ,  flei  ,94 

in           0£^n  in 
1U,d<;d,od/  .1/ 

U.S.  Oil  Royalties 

.00 

JPO, DiD.99 

Vehicle  Use  Tax  Receipts 

9 ^D/ , 1 ^ 

T    0n^  oriA  1 0 
X,  oUP  ,  ^Uo .  ±<c 

Advertising  Appn. 

,UU 

PU , UUU .UU 

Miscellaneous  Receipts 

1  T'sy  no 

1  if^j  on 

Total  Receipts  to  Date 

20J,62j5.08j2 

GRAND  TOTAL 

26,092,342,83 

Deduct  Actual  Expenditures  for  ] 

Period 

20,645.155,42 

BALANCE  IN  FUND 

5,447,187.41 

GENERAL  LEDGER  ACCOUNTS 

State  Highway  Fund 

3,261,479.83 

State  Highway  Trust  Fiand 

2,185,633.66 

Advertising  Fund 

73.92 

_1^7^.A1 
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STATE  HIGHWAY  COMMISSION 
Accounting  Division 
Helena,  Montana 


July  14,  1952 


ANALYSIS  OF  RECEIPTS  AND  EXPENDITURES  FROM  JULY  1.  1951.  THROlKiH  JUNE  30.  1952 

Totals  for  Totals  to  Accumulative 


June 


6-30-52 


Totals 


Percentages 


EXPENDITURES 


Paymoit  to  Contractors 

Right  of  way  Purchases 

Federal  Aid  Paid  Const,  Supervision 

Routing,  Surveys  and  Plans 

Federal  Aid  Post  War  Plans 

Highway  Tourist  Road  Maps 

Advertising  Expense 

Sub-Total 
Maintenance  -  All 
State  Owned  Equipment  Eaminga 
Interest  and  Sinking  Fund 
Storm  Bound  Snow  Removal 

CAPITAL  OUTLAY 
Equipment-Office 
Equipm  ait-Engineering 
Equipnent-Mobile  and  Maintemnce 
Equiiment -Minor  Maint.  and  Const, 
Stores-Mobile  and  Maintenance 
Stores-Office 

Authorized  Shop  Expenditures 
Highway  Buildings 
Radio  Stations,  Construction  of 
Division  Shop  Tools 
Division  Gasoline  Storage 
Division  Rjoad  Oil  Storage 
Retirement  Premiums,  State  Paid 
Accounts  Receivable 
Losses,  Fire  and  Other 

Sub-Total 
Vacations  -  All 
Annual 
Military 
Sick  Leave 

Sub-Total 
GRAND  TOTAL  OPERATIVE  EXPENSE 

OVERHEAD  EXPENDITORES 
Commission  Administrative 
Department  Administrative 
State  Paid  Construction  Supervision 
Maintenance  Supervision 

Sub-Total 
GRAND  TOTAL  EXPEJIDITURES 

RECEIPTS  CONSOLIDATED 
Funds  Beginning  of  Period 
U.  S.  Paid  Federal  Aid  Projects 
U.  S.  Paid  FAGH,  FAS,  etc..  Projects 
U.  S.  Right  of  Way 
U.  S.  Plans  aind  Surveys 
Miscellaneous  Const.  Receipts 
Net  Gasoline  Tax  Receipts 
U.  S.  Oil  Royalties 
Net  Vehicle  Use  Tax  Receipts 
Net  Gross-Vehicle  Weight  Tax  Receipts 
Advertising  Appropriation 
Miscellaneous  Receipts 

Total  Receipts  to  Date 
GRAND  TOTAL 

Deduct  Actual  Expenditures  for  Period 
BALANCE  IN  FUND 

GENERAL  LEDGER  ACCOUNTS 
State  Highway  Fund 
State  Highway  Trust  Fund 
Advertising  Fund  (Deficit) 

*  Overdrawn 


$   976,707,47  $10,229,822,35 


47,125.31 
59,060.93 
19,526.17 
284.63 
899.61 
710.21 
11,104,314,33 
749,692.23 
116,408,08  CP. 
118,500.00 
77,917.87  or* 

167.49 
1,623.93 
84,861.86 
464.75 
25,851.70 
1,742.37 
4,697.41  cr, 
15,475.33 
1,699.00 
1,516.50 
382.16 
1,277.29 
U,  162. 66 
17,022.47 
0.00 

$  161.550.10 

10,350.20 
1,510.23 

10.339.74 
S  22.200,17 
41.961.930,88 

$         358.87  S 
35,234.84 
51,674.53 

91.101.83 
053.032.71 


i 


I  307,8U.20 
796,173.24 
18,826.66 
21,313.56 
0.00 
1,777,861.44 
0.00 
1.90 
133,555.46 
0.00 
190.00 
$3,055,736.46 


338,976,46 
443,621.58 
419,772.11 
71,565.22 
20,482.34 
1?J21.46 


$11,539,561.52 
6,719,290.23 

648,924.20  cr. 
1,422,000.00 
0.00 


16,441.39 
4,981.55 
440,912.98 
1,997.65 
100,735.42  cr. 
2,906.75 
3,228.47  cr. 
258,400.17 
49,336. a 
17,991.39 
2,323.75 
22,415.44 
130,179.26 
87,277.83 
1.079.79  crj 

187,643.74 
6,472.72 
109.766.54 


6,562.11 
412,733.13 
a?,  772. 52 
45.112.31 


930,120.69 


303,883,00 


Ro;255;?3i^ 


f  882.180.07 


I  2,042,312.31 
3,648,480.10 
61,646.15 
136,358.97 
28,000.00 
11,510,650.09 
286,172.04 
313,493.54 
1,341,845.37 
15,000.00 
795.60 


fl9,?84,754.17 
$24,831,867.66 
f21.U8.111.31 
1^.683.736.31 

$  1,U8,078.01 
2,536,024.86 

346. 52  o  d* 

f  ?, 683.756.3? 


48.37 
1.60 
2.10 
1.99 

.34 

.10 

54.57 
31.77 
.    3.07  cr. 
6.72 
0.00 

.08 
.02 
2.08 
.01 

.48  cr, 
.01 

.01  cr. 
1.22 

.23 

.09 

.01 

.11 

.62 

.41 

.00 
4.40 

.88 

.88 

.03 

95.82 

.03 
1.95 
1.98 

.22 


4.18 


148.111.31  100.00 


$  5,U7,U3.49 
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STATE  HIGmAY  COMMISSION 
Accounting  Divioion 
Helena,  Montana 


July  13,  1953 


ANALYSIS  OF  RECEIPTS  AND  EXPENDITURES  FROM  JULY  1.  1952.  THROUGH  JUNE  30.  1953 
Totals  for  Totals  to  Accimulative 
 June  1953  6-30-53  Totals  Percentagea 


■EXPEtNlDITURES 
Payments  to  Contractors  $ 
Right  of  Way  Purchases 
Federal  Aid  Paid  Const.  Supervision 
Routing,  Surveys  &  Plans 
Federal  Aid  Post  War  Plans 

Sub-total 

Maintenance  -  All  $ 
State  Ovmed  Equipment  Earnings 
Interest  and  Sinidng  FuM 

CAPITAL  OUTLAY 
Equipment ,  Of f ic  e 
Equipment,  Engineering 
Equipment,  Mobile  and  Maintenance 
Equipment,  Minor  Maint.  and  Const, 
Stores,  Mobile  and  Maintenance 
Stores,  Office 
Authorized  Shop  Expenditures 
Highway  Buildings 
Radio  Stations,  Const,  of 
Division  Shop  Tools 
Division  Gasoline  Storage 
Division  Ro3,d  Oil  Storage 

Sub-total  $ 

MSCBLLiVNEOUS  OUTLAYS 
Highway  Tourist  Road  Maps  $ 
Advertising  Expense 
Dissemination  of  Public  Information 
Retirement  Premiuj-iu,  State  Paid 
Accounts  Receivable 
Losses,  Fire  and  Other 
Legislative  Appropriations 

3ub -total  $ 

VACATIONS  -  ALL 
Annual  $ 
Military 


405,051.97 
66,450.41 
45,130.88 
49,566,77 
1457^ 

567,657.39 


638,270. 
160,933. 
118,500. 

■  2,129. 
1,506. 
26,461. 

129. 
43,731, 
775. 
8,279. 
133,931. 
1. 
640. 
819. 
3.711. 


92 

75  Cr. 

00 


68 
80 
12 
70 
71 

15  Cr. 

02 


.70 
.07 

.16 
'72 

205,559.40 


635. 
2,053. 
13,856. 
11,110. 
2/+,  501. 
132. 

56,525. 


13,708. 
1,419. 
8,828. 


21 
91 
21 

  02 


Sick  Leave 

Sub-total 
GRjVND  TOTAL  OPERATIVE  EXPENSE 

0^/ZRJIEAD  E^gENDrrURES 

Commission  Administrative  $  1,62*4.53 

Department  Administrative  28,957.80 
State  Paid  Construction  Supervision  45,265.93 

Maint.  Supervision  &  Div.  Offices  18. 206. 47 

Sub-total  $  94.074.73 

GRAl^HD  T0T;L  EXPENDITURES  $1.543.611.40 

RECEIPTS  CONSOLIDATED 
Funds  Beginning  of  Period 

U.  S.  Paid  Federal  Aid  Projects  218,824.21 
U.  S.  Paid  FAGH,  FAS,  etc..  Projects  583,991.21 

U.  3.  Right  of  V/ay  18,707.27 

U.  S.  Plans  aix!.  Surveys  4,317.44 

Miscellaneous  Const.  Receipts  -0- 

Net  Motor  Fuel  Tax  Recoipts  1,716,087.35 

U.  S.  Oil  Royalties  -0- 

Net  Vehicle  Use  Tax  Receipts  -0- 
Net  Gross-Vehicle  Weight  Tax  Receipts  121,820.29 

Advertising  Appropriation  -0- 

Mdscellaneous  Receipts  154.50 

Total  Receipts  to  Date 
GRAND  TOTAL 

Deduct  Actual  Expenditures  for  Period 
BALANCE  IN  FUND 

GETJERAL  LEDGER  ACCOUNTS 
State  Highway  Fund 
State  Highmy  Trust  Fund 
Advertising  Fund 


$11,766,900.71 
515,189.24 
509,535.13 
527,^41.84 
17.278.39 


32,555.46 
4,249.96 
185,467.23 
2,131.23 
6,306.50 
9,787.36 
408.69 
417,815.39 
26,804.04 
30,416.78 
5,751.58 
25.116.91 


$13,336,345.31 

6,U5,333.86 

495,590.91  Cr. 
1,422,000.00 


$  746,811.13 


24,156.37 
14,772.30 
17,016.00 
141,733.54 
22,546.06  Cr. 
12,766.80  Cr, 
82.755.31 


2/t5,120.66 


$  246,4i^3.l6 
8,452.04 
128.992.96 


9,272.49 
401,949,49 
502,452.36 
227,877.78 


$  4,208,916.85 
3,309,311.50 
89,074.77 
31,669.37 
47,950.00 
12,256,496.03 
455,283.92 
7.60 

1,917,922.10 
15,000.00 
266.50 


383.888.16 
$21.783.908.21 


1.141.552.12 

$22.925.460.33 


$  3,683,756.35 


22.331.898.64 
$26,015,654.99 

22.925.460.33 
&  3.090.194.66 


$  1,455,057.31 
1,635,137.35 

^  $ 
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STATE  HIGHWAY  COMMISSION 
Accountintj  Division 
Ilelcnn,  Montnnn 


ANALYSIS  OF  RFXI'IPTS  AND  EXPCNmiURR S  FROM  JULY  1.   19ri3.  THRU  JIM:  30.  lOfj^ 
Totnls  for  Totnls  to  Accumulntive 
 June   6-30-5-1  Totnls  Percentngc 

rXPENDITURFS 

Pnyments  to  Contrnctors  $1,000,930.79         $10, 70-1, 509,93 

Riglit  of  IJay  Purclmscs                                4,790.96  Cr.  549,605.05 

Fed,    Ud  Paid  Const.  Gupnrvision              75,654.27  542,104;30 

RoutiiH],  Surveys  G  Plnns                           75,192.72  Cr.  771,315.67 

Fed.  Aid  Post  .'hr  Plnns    3. 129.00 

Sub-totnl                                  $1,076,609.30  $12,650,744.11 

r.iaintenance  -  All                                    726,512,05  5,920,060.36 

State  Owned  r;quipmont  [earnings                144,600.76  Cr.  551,732.11  Cr.  2.52  Cr. 

Interest  and  Jinkinri  Fund                        110,500.00  1,422,000.00  6.40 
CAPITAL  Ofji'L'iY 

Equipment,  Office                               $        2,104.92         $       34,051.74  .16 

Equipment,  Engineering                                   009.39  5,615.30  .03 

Equipment,  Mobile  nnd  Maintennnce           120,221.74  447,154.10  2.04 

Equipment,  Minor  Maint.  and  Const.                456.37  2,109.10  .01 

Stores,  Mobile  and  '^'aint.                        46,023.77  20,960,06  Cr.  .  .  10  Cr. 

Stores,  Office                                             243.06  Cr.  743,42  Cr.  0.00 

Authorized  Shop  Expenditures                     7,627.12  Cr.  7,349.60  .03 

Highway  Buildings                                      66,057.90  150,545.50  .72 

Radio  Stations,  Const,  of                                 0.00  654.35  Cr.  0.00 

Division  Shop  Tools                                      904.45  21,070.99  .10 

Division  Gasoline  Storage                            272.66  9,719.61  .05 

Division  Road  Oil  Storage                         2.100.50  22.035.97  . 10 

Sub-total                                  $    231,321.60  $      606,165.36  3.14 
MISCELUNEOUS  OOTLAYS 

Highway  Tourist  Road  Maps                  $             20.06         $       24,494.03  .11 

Dissemination  of  Public  Information           6,502.25  59,796.03  .27 

Retirement  Premiums.  State  Paid               14,432.40  136,035.96  .62 

Accounts  Receivable                                   2,443.01  Cr.  60,999.26  Cr.  .20  Cr. 

Losses,  Fire  and  Otlicr                                   10.00  Cr.   '  7.790.97  .04 

Legislative  Appropriations                        6,734.49  92,709.29  .42 

State  Park  Division  Expense                       5,120.32  33,017.75  .15 

State  Paric  Division  Concessioners              1,0;)9.73  5,302.75  .03 

State  Park  Division  Fed.  Excise  Tax              275.46  2.772. 10  .01 

Sub-total                                  $      31,750.90  "  '                 $     301,009.30  1.37 
VAGATIOrjS  -  ALL 

Annual                                                 $      15,017.26         $     240.936.34  1.10 

Military                                                         1,600.24  3,016.77  .03 

^ick  Lr.ivo                                                     0.116.40  113.399.24  .52 

Sub-total                                         25.613.90  360. 152.35  1.65 

GRAND  TOTAL  OPERATIVE  EXPENSE            $2,065,635,95  $20,709,199,37  94,01 
OVERHEAD  EXPENDITURES 

Commission  Administrative                  $        1,073,37         $        11,511.16  ,05 

Department  Administrative                         26,956,40  367„240.03      .        .■  1.60 

State  Paid  Const,  Supervision                   60,523.52  530,262.77  •  2.45 

Maint.  Supervision  &  Div.  Office  Exp.      19.717.90  221.679.70  I. 01 

Sub-total                                          117,D71, 19  1. 130.694.54        5. 19 

GRAND  TOTAL  EXPENDITURES                     $2,902. 707^14  $  21. 927 . 093 , 91     100 . 00 

RECEIPTS  CONSOLIDATED  =-  ■ 

Funds  Oeginninq  of  Period  $  3,096,516,74 
U.  S.  Fed.  Aid  I'rojects                      $    301,110.64        $  2,730,593.61 

U.  S.  FAGII,  FAS,  etc.,  Projects              356,621.04  3,440,513.60 

U.  S.  Riglit  of  Way              ^                       14,791.20  112,553,70 

U,  S.  Plans  and  Surveys                            45,779.97  MO. 079, 37 

Miscellaneous  Const.  Receipts                   57,500.00  105.000,00  .. 
Net  Motor  Fuel  Tax  Receipts                 2,157,192,41  12,944,505.24 

U.  S,  Oil  Royalties                                             0.00  502,307,71  '  ' 

Net  Gross  Vehicle  Weight  Tax  Receipts     123,397.90  2,000,516,33 

New  Automobile  Caravan  Tax  Receipts                  0.00  7,372.00 

State  Park  Div,  General  Fund  Approp,                0.00  13,035,00 

State  Park  Div,  L.CC.  Cav.  Receipts           3,246.15  10,797,07 

State  Park  Division  Miscellaneous  Receipts      -0-  90.05 

State  Park  Div.  Concess,  Fund  Receipts         067.51  5,302.75 

State  Park  Div.  Fed.  Ex.  Tax  Receipts           234.04  2,772.10 

Miscellaneous  Receipts                              1.310,65  1.310.65 

Total  Receipts  to  Date                       $3,142,060.39  22.113.726.14 

GRAND  TOTAL  $25,210,242.08 

Deduct  Actual  Expenditures  for  Period  21,927.093.91 

BALANCE  IN  FUNDS  $  3,202,340.97 

GENERAL  LEDGER  ACCOUN^fS 
State  Highway  l-und  $  923,772.70 

State  Highway  Trust  Fund  2,352,592.72 

State  Park  Div.  205  Fund  5.017.02 

State  Park  Div.  General  Fund  965,73 

State  Park  Div.  Concess.  Fund  f>.00 

State  Park  Div.  Fed.  Ex.  Tax  Fund   0,00       $  3,.202^^ 
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STATK  IIIOIIWAY  C0MH13ST0N 
AcooiiMilnf!;  Diviolon 
Holonn,  MontnnA 

ANALYSIS  OF  RRCEIPTS  AMD  EXPENDITURES  HIOM  JUl.Y  1.  19?4.  THROUGH  JUNE  30.  I955t  INCLODINO  FUN13  RKVmSIONS 


Total 0  for 
June 


Fixtures 
Appliances 


E\vmnnnw.3 

PaymentB  to  Conl.rfictors 
Right  of  Way  rurchnoes 
Fod.  Aid  P«id  Conat.  Supervision 
Routing,  SurveyFi  H/  Plana 

Sub-total 
Maintenance  -  All 
State  Owned  Equipment  Earninpa 
Interest  and  Sinking  Fund 
CAPITAL  OUTLAY 
Equipment,  Of  floe 
Equipment,  Ent^ineorlng 
Equipment,  Mobile  and  Maintenance 
Equipment,  Minor  Maint.  and  Const 
Stores,  Mobiln  and  Maint. 
Stores,  Office 
Authoriized  Shop  Expenditures 
Highway  Buildings 
Radio  Stations,  Const,  of 
Division  Shop  Tools 
Division  Gasoline  Storage 
Division  Road  Oil  Storage 
State  Park  Division  Furn.  & 
State  Park  Division  Mach.  & 

Sub-total 

MISCELLA^fEOUS  OUTLAYS 
Highway  Tourist  Road  Maps 
Dissemination  of  Public  Information 
Retirement  Premiums,  State  Paid 
Accounts  Receivable 
Losses,  Fire  and  Other 
Bad  Debts 

Legislative  Appropriations 
State  Park  Division  Fjcpense 
Reversion  to  General  Fund 
State  Park  Division  Concessioners 
State  Park  Division  Fed.  Excise  Tax 
State  Park  Access  Roads 
Sub-total 

VACATIONS  -  ALL 

Annual 
Military 
Sick  Leave 

Sub-total 
GRAND  TOTAL  OPmATlVE  EXPENSE 

OVERHEAD  EXPENDITURES 
Commission  Admlnlotrative 
Department  Administt'ative 
State  Paid  Const.  Supervision 
Maint.  Supervision  &  Div.  Office  Exp. 

Sub-total 
GRAND  TOTAL  EXPENDITURES 

RECEIPTS  CONSOLIDATED 
Funds  Beginning  of  Period 
U.  S.  Fed.  Aid  Projects 
U.  S.  FAGH,  FAS,  etc..  Projects 
U.  S.  Right-of-Way 
U.  S.  Plans  and  Surveys 
Miscellaneous  Const.  Receipts 
Net  Motor  Fuel  Tax  Receipts 
U.  3.  Oil  Royalties  Receipts 
Net  Gross  Vehicle  Weight  Tax  Receipts 
Vehicle  Use  Tax  Receipts 
New  Automobile  Caravan  Tax  Roceipts 
Miscellaneous  Receipts 
State  Park  Div.  General  Fund  Approp. 
State  Park  Div.  L.  &  C.  Cav.  Receipts 
State  Park  Miscellaneous  Rf'ceipts 
State  Park  Div.  Conoess.  Fd.  Receipts 
State  Park  Div.  Fed.  Ex.  Tax  i'oaeipts 
Total  Receipts  to  Date  ' 
GRAND  TOTAL 

Deduct  Actual  Expenditures  for  Period 
BALANCE  IN  FUNDS 

GENERAL  LEDGER  ACCOUNTS 
State  Highway  Fund 
State  Highway  Trust  Fund 
State  Park  Div.  205  Fund 
State  Park  Div.  General  Fund 
State  Park  Div.  Concoas.  Fund 
State  Park  Div.  Fed,  Ex.  Tax  Fund 


Totals  to 


Aodumulatlve 
Totals 


Fercentago 


*l»n56,231.2/4 
W,2/,2.50 

67,319.^6 

^03,163.9« 
71,216.11  Cr. 
106,000.00 

I  6,608.97 
2,5/*9.26 
l75,22f^./,0 
202. 3fl 
21,772.63 
8,205.20 
18,216.66  Or, 
59,301.32 
320.61 
797.92 
/t6o.03  ' 
A, 975. 51 
.00 
.00 

262,205.57 

$  IU.5I 
U,344.A3 
9,211. 51 
ll,78/>./*l 
16.21  Cr. 
239.00 
7,328.65 
7,110.20 
905.08 
1,130.22 
287.76 
3.646.37 
56,085.93 

$  16,061.52 
1,920.58 
9.519.26 
27.501.1^ 

|2, 600,384.49 

$  561.21 
41,902.57 
63,380.38 
20.793.48 
126.637.64 


$2. 727. 022 


$  141,086.00 
263,410.77 
.00 

51,073.06 

.00 

2,366,877.81 
.00 

160,616.53 
.00 
.00 
2,100.00 
.00 
2,928.69 
.00 
785.17 
208.14 
1^2.989.086.17 


i(14, 300,679.07 
627,321.39 
674,730.01 
_  V3 1.1^2,,  54 


■16,812.48 
30,505.89 
:.29.590.5f 
1,002.12 
12,111. 3P  Cr. 

:i  0,429. 54 

13,325.43 
2^4,327.54 
5,242.94  . 
lfi,266.07 
4,087.39 
20,597.51 
313.45  Cr. 
 313.45 


25,i:?98.06 
65,196.19 
U3,  '35.02 
1,!;!31.27  Cr. 
4,i''02.97  Cr. 
2,334.36 
113,161.41 
37,415.82  . 
905.08 
5,608.40 
1,538.34 
3.646.37 


$  262,028.30 
8,982.24 
130.987.88 


$  11,193.60 
436,532.31 
642,413.46 
233.598.10 


«  4,941,645.34 
4,104,025.14 
212,689.74 
281,782,17 
179,263.60 
14,423,871.79 
409,622.00 
2,237,599.47 
480.00 
6,868.50 
2,100.00 
13,835.00 
21,662.26 
68.05 
5,808.40 
1.538.34 


$  1,726,059.29 
2,445,943.45 
3,227.96 
.00 
.00 
.00 


116,533,913.01 
I  5,627,636.11 
I     606,387.84  Cr. 
$  1,384,500.00 


ft  892,076.09 


ft  392,504.81 


ft  401.998.42 
$24,626,240.60 


ft  1.323.737.47 

ft25,949,978.07 

ft  3,282,348.97 


ft26>842,859.80 
^30,125, 208. 77 
ft2 5. 949  978.07 


■104- 


3TATB  HIGllWAy  CCMMI33I0N 
Accoiintlnf;  Division 
llolom.  Montana 


ANALYSIS  OF  RFXEIPTS  AND  EXPEWDITUR1S3  FnOM  JULY  1.  1955.  THROUGH  JimB  30.  19$6 


Totals  for 
Juno   


ExreNDiTimia 

Paymjnt  to  ContracCoro 
Rlght-of-Vfay  IMrcha  aea 
Fod.  Aid  r«ld  Connt,  Suporvlalon 
Houtirv^,  3urvoy3  &  Plans 

Sub-tot nl 
Maintonmico  -  AJ.1 
State  Ownod  Kqulpinont  Earnings 
Interest  and  Sinking  Fund 
CAPITAL  OUTLAY 
Equlpnwnt,  Office 
Kqulpinont ,  Photographic 
Bqulpimnt,  Englnoorlng 
Equljsnont ,  Laboratory 
Er)ulpment,  Mobile  and  Maintenance 
Equipment ,  Minor  Maint .  and  Const, 
Stores,  Mobile  ard  Maintenance 
Stores,  Office 

Authorized  Shop  Expenditurea 
Highway  Buildings 
Radio  Stations,  Construction  of 
Division  Shop  Tools 
Division  Gasoline  Storage 
Division  Road  Oil  Storage 
State  Park  Div.  Maoh,  &  Appliances 
State  Park  Div.  Land  &  aiildlngs 
State  Park  Div.  Furn.  &  Fixt, 
Const.  Gravel  &  Sand  Pits 
Sub -total 

M13CELIANS0U3  OUTLAY 
Highway  Tourist  Road  Maps 
Dissemination  of  Public  Infomatlon 
Retirement  Premiums,  State  Paid 
Accounts  Recoivable 
Losses,  Fire  and  Other 
Bad  Debts 

Legislative  Appropriations 
Highway  Building  Repairs 
Gross  Veh.  V/t,  Tax  Collection  Exp. 
Highway  Fact  Firrting  Coram.  Exp, 
Importers  Gas  Tax  Coll.  Exp, 
State  Park  Division  Expense 
State  Park  Access  Roads 
State  Park  Division  Concessionera 
State  Park  Division  Fed.  Excise  Tax  1 
F.I.C.A.  State  Tax  Assessment 
Sub-total 

VACATI0H3  -  AIL 

Annual 
Sick  Leave 
Military 

Sub-total 
GRAND  TOTAL  OPERATIVE  EXPENSE 

OVERimAD  EKPEWDITURES 
rommission  Administrative 
Depirt.Tont  AdininjjDtrative 
State  Paid  Const,  Supervision 
Maint..  Supervision  &  Div.  Office  Exp, 

Sub-tol,al 
GRAWD  TOTAL  EXPl'MTf URES 

RECEirTS  COMSOLIDATED 
Funds  Beginning  of  Period 
Plus  JV  //9925  Correction  589-5  Fund 
TOTAL 

U.  3.  Fed.  Aid  Projects  ( 
U.  S.  FAGH,  FAS,  etc..  Projects 
U.  3.  Right -of -v;ay 
U.  3.  Plaas  ani  Surveys 
Miscellaneous  Construction  Receipts 
Net  Motor  Fu3l  Tax  Receipts 
U.  3.  Oil  Royalties  Receipts 
Net  Gross  Veh.  V,'t.  Tax  Receipts 
New  Automobile  Caravan  Tax  Receipts 
Fact  Fintling  Comm.  Receipts 
Slz-  arri  vrd/jht  Permit  Foe  Receipts 
Additional  Vehicle  Reg.  Fee  Receipts 
Miscellaneous  Receipts 

State  Park  Division  Gomral  Fund  Approp, 
State  Park  Division  L.&C.  Cavern  Receipts 
State  Park  Division  Concess.  Fd.  Receipts 
State  Park  Division  F-d.  Ex.  Tax  Receipts 
State  Park  Division  Canyon  Ferry  Receipts 
State  Park  Division  Miscellaneous  Receipts 


Totals 


*3,00(5, 739.79 
121,707,  y» 
101,997.40 

•3, 312^^51^ 
603,715.29 
66,3«i,26  Cr. 
106,000,00 

*  3.196,25 
353,95 
746.03 
293.75 
228,107.07 
/♦A.  24 
50,934.16 
872,71 
36,450.72 
102,774.35 
6,166.53 
531.62 
817.01 
1,466.37 
-O- 
3,550.40 
-0- 
-O- 

$  436,305.21 

i  19,150,78 
21,410,35 
16,258.08 
25,215  .  82  Or. 
18.51  Cr, 
-0- 
12,669.57 
1,668.20 
9,530.42 
2,096,60 
390.81 
7,690,36 

1,W>5.81 
362,34 
^       IZ.  96  2,  git 
$  85,863.47 

$  19,832.31 
9,934.87 
2.568.82 


^327336. 00 
$4,510,528.38 

t  1,923.33 
26,189.54 
89,996.35 
21.491.3? 
.  139.600.57 
$4,650,128.95 


Total  RecoirJts  to  Date 
GRAND  TOTAL 

Deduct  Actual  ISxpenditures  for  Period 
BALANCE  IN  FUNDS 

OKNI'^.RAL  LTOi!H  ACCOUWrS 
State  flighway  Fund 
State  Highway  Trust  Fund 
State  Park  Div.  205  Fund 
State  Park  Div.  Gonoral  Fund 
State  Park  Div.  Concoss.  Fund 
State  Park  Div.  Fed.  Ex.  Tax  Funi 
State  Pai'k  Div.  Canyon  Forry  Fund 


495,459.22 
/,36,6at.l8 
28,ft87.13 
7,591,66 
12,758.29 
2,257,701.73 
-0- 

158,177.74 
-0- 
2,096.60 
6,213.00 
1,874,50 
2,100,00 

-O- 
1,003,14  Cr. 
1,151,94 
302,16 
80.00  Cr. 
_g  .491,06 
13,415,406.07 


»l6,3/t5,«21.57 
^54, 702, /a 
760,754,52 
978.4e?,48 


61,829.07 
2,226.05 
l6,a)3.05 
45,789.16 
596,463.66 
1,090.06 
73, 561. 52 
9,997.05 
39,781.63 
261,712,84 
K!, 546. 27 
15,250.67 
8,364.06 
H*  ,327.28 
340.45 
6,809.91 
51.33 
43.?17.60 


$  293,927.43 
130,536.53 


I  14,700.51 
524,193.16 
714,609.56 
240.42J|.?1 


$5,168,773.76 
3,903,157.L!» 
170,923.55 
254,694.38 
271,642.08 
17,157,899.29 
462,883.26 
2,698,084.16 
10,725.50 
15,613.77 
60,290.00 
42,426.00 
2,100.00 
20,775.00 
24,155.28 
6,488.18 
1,698.54 
865.00 
6.627,52 


$1,294,794.12 
3,816,905.54 
5,111.97 
1,679. Cr. 
-0- 
-0- 

231.50 


AccuimiUtlv« 
Totals  


»19,03 9,767. 98 
5,825,808.93 

674,353.50  Cr. 
1,272,000,00 


«  1,209,661.68 


I  738,184. 


434.688.50 
$27,845,758.39 


$29,339,694.13 

4,175,230.70 
4.21 

$  4,175,234.91 


^0.279.822.41 
$34,455,057.32 

29.??9.6?>.13 
i  p. lis .363.19 


$  j,U5  ,363.19 


Porcontage 


55.72 
3.25 
2.59 

^47^ 
19.85 

2.29  Cr. 

4.33 

.21 
.01 

.05 
.16 

2,03 


.89 
.0I» 
,05 
.<9 
.05 
.00 
.02 
.00 

U.12 

.09 
.22 
.58 

.09  Cr. 

.00 

.00 

.43 

.09 

.27 

.05 

,01 

il5 

.05 

.02 

.01 

2.52 

1.00 

.45 

1748 
94,91 

.05 
1,79 
2.43 
,  .82 
5.09 
100.00 
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STATE  tllCUVMY  COMMISSION 
Accounting  Division 
llolam,  Monbana 


ANALYSTS  OF  RKRBIFl'S  AND  aXPENDlTURli::;  FROM  JULY  1„  }<)SS  THHOUQH  JUNE  ,30.  ^.^g? 


LaraNpITURES 
Payment  to  Contractors 
Right-or-Way  Purchaaoa 
Fed,  Aid  Paid  Conat.  Superviaion 
RoutlnR,  Survoyg  and  Piano 

Sub-totnl 
Rsinton-mco  All 

State  Ownod  liquipmont.  I'Wrnirv^a 
Intoreat  .'ind  IJlnidn/;  Fund 

CAriTAL  OUTLAY 
Equipment,  omijo 
Equipment,  Hiotof^rnplilo 
Equipment,  linntnoor In;; 
Equipment ,  Laboratory 
Equipment,  Mobile  and  Maintonnnco 
Equipmont,  Minor  Malnt.  and  Const, 
3tor'!3,  Mobllo  and  Milntonance 
Storors,  orrico 
Aiithorlzod  Shop  I'lxpord Iturea 
Highway  I<villdin;j3 
Radio  Statlon.'i,  Construction  of 
Divialon  Shop  Tools 
Division  Gaaolino  Storapo 
Divlaion  Road  Oil  Storage 
State  Park  Dlv,  Macli.  &  Applinncea 
State  Park  Div.  Land  ft  Build inga 
Stato  Park  Dlv.  Purn.  &  Fixt» 
Conat,  Gravel  &  Sand  Pits 
Sub-total 

MI3CELUNE0US  OUTUY 
Highway  Tourist  Road  Maps 
Disaemlnation  of  Public  Information 
Retirement  Premiums,  State  Paid 
Accounts  Receivable 
Losses,  Fire  and  Other 
Bad  Debts 

Legislative  Appropriations 
Highway  Building  Repairs 
Gross  Veh.  V/t.  Tax  Coll.  Exp. 
Highway  Fact  Finding  Comm.  Exp, 
Importers  Gaa  Tax  Coll.  Exp, 
State  Park  Division  Ebcpense 
State  Park  Aocese  Roads 
Stato  Park  Division  ConcoTsioners 
State  Park  Division  Fed,  Excise  Tax  Exp. 
F.I.C.A,  Stato  Tax  Aagessmont 
Sub-total 

VACATIONS  ALL 

Annual 
Sick  Leave 
Military 

Sub-total 
GRAND  TOTAL  OPERATIVE  EXPENSE 

OVERHEAD  E)(.PENDrrURE3 
Commlasion  Admlniatratlve 
Department  Administrative 
State  Paid  Const.  3upv, 
Haint.  Supervision  &  Div.  Office  Exp, 

Sub -tot al 
GRAND  TOTAL  EXPIilTOrrURES 

RECEIPTS  CONSOLIDATED 
Funds  Beginning  of  Period 
U.  3.  Fed.  Aid  -  Prljnary,  Interstate 
U.  3.  Fed.  Aid  -  Urban,  Sec,  Or.  Xing,  etc, 
U.  S.  Fed.  Aid  -  Right-of-V/ay 
U.  S.  Fed.  Aid  -  Plans  &  Surveys 
U.  S,  Fed.  Aid  Advanced  Fund  Rec. 
Miscellaneous  Construction  Receipts 
Not  Motor  Fuel  Tax  lieceipts 
U.  3.  Oil  Royalties  Receipts 
Not  Gross  Veh.  V/t.  Tax  Receipts 
New  Automobile  Caravan  Tax  Receipts 
Fact  Finding  Comm.  Appropriations  Receipts 
Size  and  Weight  Permit  Fee  Receipts 
Additional  Vehicle  Reglatration  Fees 
Proportional  Licensing  Identification  Fnoa 
Violation  Special  Fuel  Permit  Fines 
Miscellaneous  (Rentals) 
State  Park  Division  General  Fund  Appropo 
State  Park  Division  L.  &  C.  Cavern  Recpt. 
State  Park  Division  Concess,  Fund  Receipts 
State  Park  Division  Fed.  Ex.  Tax  Receipts 
State  Park  Division  Canyon  Ferry  Receipts 
State  Park  Division  Miscollanoouo  Receipts 
Total  Rocoipts  to  Date 
GRAND  TOTAL 

Deduct  Actual  Expenditures  for  Period 

BAUNCE  IN  FUNDS 

GENERAL  IJSDGER  ACCOUWa 

State  Hi/!bway  Fund 

State  Highway  Trust  Fund 

State  Park  Div.  205  Fund 

State  Park  Dlv.  General  Fund 

Stato  Park  Dlv.  Concess.  Fund 

State  Park  Dlv.  Fed.  Ex,  Tax  Fund 

State  Park  Dlv.  Canyon  Ferry  Kind 

U.  3,  Federal  Aid  Advanced  Fund » 

Balance  $  6^7,591.00 

Vouchers  Rec.  from  B.P.R.  1.852.409.00 


Totals  for 
June   


Acoumulativs 
. Totals 


it  3,ff7,o:!0.7/. 

4Vf!,707.CT  Cr. 

90,613.22 
6U  53l'.ai  Cr, 

566,  Vi(  1.71 
53,2)11.33  Cr. 
1(X),(X)0.00 

$  7,675.a» 
Aft?.  05 
1,593.00 
6,0/(3.27 
229,735.f!9 
3/.0.27 
54, 1^.5. 02 
3,117,se  Cr. 
20.29 
60,273.H7 
-0- 
404.06 
520.90 
1,595.61 
80.90 
-0~ 
-0- 
4.646.00 
$  3247446709 

i  282,02 
14,882.60 
9,152.20 
25,235.90 

19,34  Cr. 
10.00  Cr. 
7,343,84 
4,302,87 
11,131.04 
-0- 
532,91 
7,952.48 
3,925.46 
1,537,70 
379.02 
42.?7«>77 
129,607.47 

$  24,806.83 
9,852.90 
l.(i60.30 
36.529.03 

$4,022,156.80 

$  1,301.14 
55,658.65 
89,Q'.6.81 

20,A87.?8 
166.494.18 
$4,18876  50",  98 


»  997,342.33 

974,413,46 
162,638.54 
156,667.18 
-0- 
337,450.00 
2,415,169,76 
-0- 

177,935.96 
-0- 

7,161.00 

-0- 

700.00 

-0- 

2,465.00 

-0- 

4,647.92 
1,252,92 

320.16 
50.00 

137.90 

$5,238,352.13 


i25,4('R,76:!.35 
680,570.80 
908,587.29 
.  ,468.071,13 


80,783.13 

11,703.83 

30,101.18 

20,193.76 
717,<!6l.29 
1,785.16 

18,616.09 

13,182.41 

68,596,29  Cr* 
487,756.92 

19, y 36. 50 

23,731.32 

13,707,70 

11,382,70 
461  ,,50 
930„47 

-0- 


35,756.50 

64,999,02 

189,260,90 
66,794.98 
171.43 
28.  tX) 
127,502.73 
31,718.22 
112,or>3.75 
18,675.51 
4,348.87 
46,618.03 
9,225.05 
6,913.53 
1,800.84 
H?A87.?6 


I  359,740.80 
142,986.26 
.,.  ,8.757.45 


$  12,226,19 
610,845.38 
849,482,53 
245.011,16 


«10,183, 
6,736, 

750, 
838, 
2,500, 
661, 
17,494, 
582, 
2,828, 
10, 
18, 
58, 
7, 
1, 


303.93 
772,08 
327,72 
265,32 
000.00 
594.40 
392.85 
356,51 
6^7,30 
792. (X) 
675.51 
505,00 
381.50 
962.00 
200,00 
465, (» 
275.00 
719.63 
913.53 
800, 84 
375.00 
769.78 


I  1,895,563,13 
4,592,343,93 
4,592.50 
-0- 
-0- 
-0- 
1,200.W» 

2,500.000.00 


if27,5Ss,991,57 
f',  077, 707. 20 

542,L!,7.5a  Cr. 
1,272,000,00 


t  1,428,171.75 


•  865,365.32 


511,484.51 
•37,138,572.83 


,  1.717. 26 
$38,856,138.09 


$  5,115,363.19 


/t2.73^Agt^ 
$47,8'.9,838.09 

38. 856. 138. 09 
$  8.993.7(X).0O 


Pareentaf;» 


65.55 
1.75 
2.34 
1.2Q 

15.64 
1.40  Or. 
3.27 


.06 
1.85 

'.05 
.03 

.18  Cr, 
1.26 
.05 
.06 

.03  . 


-O- 

.09 
.17 
.49 
.17 


.33 
.08 
.29 
.05 
.01 
.12 
.02 
.02 

_ti 
2.23 

.93 
.37 
.02 

95.58 

.03 
1.57 
2.19 

4.42 
100.00 


$  8.993.700.00 
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SfAll    llli.llWAV  CMMIGSIOU 
A<  rinitil  Irifi  Dlvlnlolt 


F.xrt;Ni),i  ruiti-g, 

Paympnt  to  C;ontr,icti)r<» 
Rlght-of-Wny  Purf;)i,ioos 
Fpd.  Al'<  P.1IH  Con-! I,  Supervision 
Routing,  Siirvoyr,  nnd  Plana 

Siib-lolal 
Malntonnnco  A\ 1 

Stat."  Ownoil  [-(nilpinont  Earnlnns 
IntprPsl  nnd  Slnklni]  Vwivt 

Eqiilpinont,  Offlco 

EqulpiiH'nl ,  Plintoijr.TphI  c 

EqulpmonI , "  I mtlncor  Inq 

fqiilpninnt  I  ,il>or,itnry 

Equlpmrnt.,  Mobile-  anil  Malnt.onancs 

Equlpmimt.,  Minor  Malnl,  and  Conot. 

Stores,  MohllP  and  Malntonanca 

Store.,,  Off  Ire 

AUlhorlied  Slinp  Uxprnd I tures 

HUjliway  Pill  Idlnqs 

Radio  :;tallonn,  Coniitnictlon  of 

Division  Shop  Tools 

Division  Gasollni-  Storaqe 

Dlvlsl  .1  lload  on  Sloracjo 

Stite  Park  DIv.  Mac.h.  &' Appliances 

State  Park  Dlv.  Land  f.  PuUdlnys 

State  Park  Dlv.  Furn.  f.  Flxt. 

State  Park  Division  Stores 

L.  &  C.  Caverns  Work  Shop 

Const.  Gravel  (S,  Sand  Pits 

Sub-Total  ' 

MiGCEij.ANi-ous  oirriAY 

Hlnhway  Tourist  lio.id  Maps 
Dissemination  of  Public  Information 
Retirement  Premiums,  State  Paid 
Accounts  Hccelvablo 
Losses,  Fire  and  Other 
Dad  Dtots 

Legislative  Appropriations 
Highway  Uulldlng  Pepalrs 
Gross  Veh.  Wt.  Tax  Coll.  Pixp. 
Importers  Gas  Tax  f>jll.  Exp. 
State  Park  Division  Fxpensc 
State  Park  /^cceso  Hoads 
Stale  Park  Division  Concessioners 
F.I.C.A.  Stale  Tax  Assessment 
Adv.  Payments  from  the  104-70  Trust  Account 
Sub-Total 

VACATIOHS  AH, 

Annua'. 
Sick  Leave 
Military 

Sub-Total 
GRAND  lOTAL  OPEPATIVE  F.XPCNSG 

OVrHIIKAO  FXPFNDITUHE? 
commission  Adml ni n LratI ve 
Department  Administrative 
State  Paid  Const.  Gupv. 
Malnt.  TjUpnrvlslon  6.  Dlv.  Offlco  Exp. 

Sub-Total ■ 
GRA^^D  TOTAL  EXPFNDITUDES 

nrCEIPTS  CONSOLIDATED 
funds  po'jlnnlnij  of  Period 
U.  S.  Fed.  Ald-Prlmary,  Interstate,  FLH 
U.  S.  Fed.  Aifl -Urban,  Sec.,  Gr.  Xing,  etc. 
U.  5.  Fed.  Ald-nighl.-of-Way 
U.  S.  Fed.  Aid-Plans  K.  Surveys 
U.  S.  Fed.  Aid-Trust  Fund,  Highway  Act 
Refunds  to  the  10'1-70  Fund 
vouchers  Receivable  PPI! 
Miscellaneous  Construction  Receipts 
Not  Motor  Fuel  Tax  Receipts 
U.  3.  on  lloy.Tltlos  Receipts 
Net  Gross  V"h.  Wt.  Tax  Receipts 
Nov;  AUt-otiohllf  Caravan  Tax  llocelpts 
Size  and  Weight  permit  Fee  Receipts 
Proportional  Licensing  idn.  Foes 
Violation  Spec.  Fuel  Permit  Finos 
Mlocol 1 anoous 

U.  S.  Defense  Access  Receipts 
State  Park  Division  General  Fund  Approp. 
State  Park  Division  L.  8.  C.  Cavern  Recpt. 
Stale  lark  Division  Concosa.  Fund  Receipts 
State  Park  Division  Canyon  Ferry  Receipts 
State  Park  Division  Tiber  State  Park  Recpts. 
State  Park  Division  Miscellaneous  Rocolpte 
Total  Receipts  to  Date 
GRAND  TOTAL 

Deduct  ;jctual  Expenditures  for  Period 

BALAijrjE  IN  mm 

CiFtirriAL  Lr.Dr.iFR  actodnts 
state  Highway  Fund 
State  Highway  Trust  Fund 
State  Park  Dlv.  205  Fund 
State  Parl<  Dlv.  Genorol  Fund 
State  Park  Dlv.  Concnsr..  lurid 
State  Park  Dlv.  Canyon  Ferry  Fund 
Siato  Park  Dlv.  Tiber  State  Park  Fund 
Trust  Fund  -  Fed.  Aid  Highway  Act  -  Ualnnco 
Vou.  Roc.  nPR 


Total- 
Junc 


*3,'1ll?,3W..TJ 

I.),6'if).;i(i  cr. 

1 17,(r.>M.9fJ 

i.3,l]9,f.',:i.  17 
-1')!  ,^:m.  1.1 
!"5?,7(n),:w  Cr. 
-0- 

$  11,691.09 
606,-17 
7,5,11 .99 

1I3,6?1.9.1 
l,7'1'.)..-3^, 
70,090.9(1 
4,;!0:'.70  Cr. 
M,H'i..16  Cr. 
19,-199.73 
360.60  Ct. 
9fi».67  Cr. 
l,6.T-).07 
f),  7. 10. 63 
1  ,737.79 
-1,-1.17.73 
176.(15 
l ,231 .60 

 ItluQQ  Cr. 

»  226,C)';i.77 

$  2,'1'-)0.60 
10,-106.56 
16,792.12 
27, 39b. 06  Cr. 
-0- 


12,719.5-1 
2,595.02 

39,290.70 
462.17 
3,762.92 
9,0r>.06 
I ,51  I .13 


$  24,420.45 
11,767.41 
1.912.83 
3(1.100.69, 

$5,307,503,413 

$  742.21 
72,672.50 
105,023.70 
^)  ? J  21. 71 
i  360.20, 
$5,505,063.60 


S  666,154.21 
009,414.17 
9,699.16 
201,033.10 

-0- 
769,210.43 
650.294.41 
49,500.00 
2,600,019.00 
-0- 
172,543.79 
-0- 
9,590.00 
942.00 
-0- 
2,520.00 
22,006.00 
-0- 
4,042.64 
1,225.06 
212.50 
-0- 
-0-  . 

$6,050,015.43 


Totals  to 

$23,4)6,651 .61 
l,267,(r,2.l4 
917,741 .56 
V57.U-!n.O 


49,945.57 
7,1!)6.43 
31,051 .63 
17,061.46 
21(9,642.02 
3,626.20 
19,792.50 
4,799.19  Ct. 
3,206.64 
074,700,43 

3li0.6Q  Cr. 
15,502.50 
15,007.01 
14,9«.60 
11,610.46 
16,067.16 
7511.25 
1,231.60 
7'. 5. 54 


i  34,061.76 
05,079.69 
197,711,09 
22,945.94  Cr. 
-0- 
-0- 
215,056.15 
40,9)1.40 
170,360.59 
6,304,99 
60,509.30 
M,963.Tj 
7,699.63 
110,400.36 
^^.^46.4  74.65 


$  401,416.19 
169,2.34.40 
)0.345.4g 


$  14,560.19 
760,249.99 
045,466.02 
229.193..33. 


Accumuletlve 
Totals 


JESi£fiDl9il5_ 


$  0,509 
6,797 
434 
964 

H,921 

624 
555 
16,744 
766 
2,071 
0 
60 


,344.16 
,444.79 
,006.99 
,302.06 

-0- 
,544.04 
,929.01 
,403.05 
,466.34 
,109.13 
,099.79 
,949.00 
,643.00 
,596.00 
,360.00 
,570.00 
,006.00 
,000.00 
,563.07 
,699.63 
,302.50 
450.00 


$  22,661.19 


t  3,093,244.12 
4,137,799.99 
5,122.17 
2,715.66 

-0- 
1,002.94 
150.00 

2  V.(M_)j(10p,00 


$26, 359, 276.06 
6,009,290.29 
541,069.59  Cr, 
530,000.00 


$  1,401,614.13 


$16,484,204.30 


56Q. 996.01 
$50,824,311.20 


$  1.I357.47B,.33 
$52,681,789.53 


$  8,993,700.00 


$5?. 420. 204.41 
$62,421,904.41 
601. 709.53 
$  9.740.1 14.00 


44.45?< 
2.40X 
1.74;^ 

50.0''/.  ■ 

)l,4i;»; 

1 .07/, 

l.oax 

.  .1«« 
,01% 
.06% 
.03pi 

.04'X 

.01%  Cr. 
.01^ 
1.66.1; 

'.O'Jfi 
.  .OXi« 
.03>5 
.02/ 
.033i 


2  MA 

.07^5 
.\(,% 
.38^ 

.04;i;  Cr. 


.07% 
.3^!1{ 
.01!*! 
.159! 
.03^ 
.01;^ 
.21:^ 
g;9.5VV. 

3\.,3aji 
.1(1% 

.32K 

96.47^ 

.03% 
1.46^ 

1.605»: 

.44:^ 
100. ou< 


$  0,7-10,114,^0 
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AHAl.YnifJ  OF  nUCBUTn  AnU  nXl'KMDTTIIIII'::!  FUdH  ,Il>l.Y  1.  lO'in  THUOIBH  Mme  50.  1959 


Paympnt  to  Contraclorn 
Rlght-or-Woy  I'urohnnno 
FRfi,  Aid  Paid  Conot.  Ijuporvlaion 
noutln,';,  ai]rvoy,T  nnd  I'lonB 

Hub-Total 
Haintenimoo  All 

State  Owned  (Equipment  EamlnRB 
Interoat  nnd  Slnklns  Fund 

CAl'I'PAL  OUTLAY 
Equlpmont,  Orfjcn 
Hqiitpmont,  I'lioto'rraphlo 
Kqii  1  pmon t ,  L-ln/^i  noorlnf; 
Equipmont,  Lnbor.itory 
Kquipmont,  Hohilu  and  Maintenance 
Equipment,  Minor  Maint.  and  Const. 
Storen,  Mobile  nnd  Maintonanoo 
Stores,  Office 
Stores,  Gravel 

Gravel  Production  for  Stores 
Stores,  Automotive  Repair  Parts 
Authorised  Shop  Kxpendituros  .  • 

Hifjhwn^y  Puildingo 

Radio,  Conr.truotion  of  Stations  ■    ■  ,  ' 

Division  Shop  Tools 
Division  Gasoline  3tora(^e 
Division  Road  Oil  Stornce 
State  Park  Div.,  Mach.  &  Applianoea      "  ' 
State  Park  Div.,  Land  &  Buildings 
State  Park  Div.,  Pum.  &  Fix. 
State  Park  Div.  Stores 
Lewis  (5:  Clark  Caverns  Work  Shop 
Const.  Gravel  &  Sand  Pits 
Sub-Total 

Mi5C';LLMn;ous  outlay 

Hlchway  Tourist  Hood  Maps 
Dissemination  of  Public  Information 
Retirement  Premiums,  State  Paid 
Accounts  Receivable 
Losses,  Fire  and  Other 
Dad  Debts 

Legislative  Appropriations 
Highway  Building  Repairs 
Orons  Veh.  Wt.  Tax  Coll.  Exp. 
Importers  Gas  Tax  Coll.  Exp. 
State  Park  Division  ?;xpense 
State  Park  Access  Roads 
State  Park  Division  Concessioners 
P. I.e. A.  State  Tax  Assessment 
Adv.  Payments  from  the  101^-70  Trust  Aco. 
Sub-Total 

VACATIONS  ALL 

Annual 
Sick  Leave 
Hilitaiy 

Sub-Total 
ORAHD  TOTAL  OPDRATIVE  BXI'EMSE 

OVKR]IGA])  EXPEIIDITURES 
Commission  Administrative 
Department  Administrative 
State 'Paid  Const.  Supv. 
Maint.  Supervision  &  Div,  Office  Exp. 

Sub-Total 
GRAHD  TOTAL  HXI'EMDI T1IRE3 

RiOCEIlTS  COWSOLIDATKD 
Funds  DofTinninfj  of  Period 
TJ.  S.  Fed.  Aid-Primary,  Interstate,  PLH 
U.  3.  Fed.  Aid-Urban,  Geo.,  Gr.  Xing,  etc. 
U.  S.  Fed.  Aid  -  Defense  Access  Receipts 
U.  n.  Fed.  Aid  ni;;ht-of-V/ay 
U.  S.  Fed.  Aid  Pl.-uis  A  Surveys 

U.  G.  Fed.  Aid  Trust  Fund,  Ilifrhwny  Act  Roversion 
Refunds  to  the  lO't-70  Fimd 
Vouchors  Receivable  BPR 

Civil  Defense  Authority  Aid  -  Radio  Equip. 
Mlsoel  lanoo'is  Conntniotlon  Receipts 
Hot  Motor  Fuel  Tax  Rr.'ceiptn 
U.  S.  Oil  Royalties  Receipts 
Net  Gross  Veh.  '7t,  Tax  Receipts 
Hew  Automobile  Caravan  Tax  Receipts 
Size  and  Wei,';ht  Permit  Fee  Receipts 
Proportional  Llconsinf;  Idn.  Foes 
Violation  Spec.  Fuel  Permit  Fines 
Mir/cell  anoous 

Slate  I'ark  Division  General  Fund  Approp. 
State  Park  Division  L.      C.  Cavern  Recpt. 
State  Park  Divlnlon  Concens.  I'>ind  Recpt. 
Stato  Park  Divinion  Canyon  Ferry  Receipts 
State  Park  Division  Tiber  Stato  Park  Recpt. 
Stato  Park  Division  Miscellaneous  Receipts 
State  Park  Divinion  Bureau  of  Reclamation  Aid 
Total  R'-'ceipts  to  Date 
GRAJID  TOTAL 

Deduct  Actual  :;xiienditures  for  Period 
BALANCi^  IN  Fimi)S 

chii':r>\l  hmr.y.n  ACcoinJTS 

state  llif;hway  Fund 
State  lUchw.ay  Trust 


To  lain  t 


State  Park  Div, 

Stato  Park  Div, 

Stato  Park  Div. 

Stato  Park  Div, 

State  Park  Div, 

Trust  Fund  -  F( 
Vou.  Roo.  BI'R 


205  Find 
General  Fund 
Concens.  Fund 
Canyon  Ferry  Fund 
Tiber  State  Park  Fund 
d.  Aid  lli/lhwuy  Act.  -  T 


U3,759,'«11.27 
551,677.12 

106,2't0.03 
116,50}^ 

5?'<,O01.55 
66,6ln.l0  cr. 


S    10, '195. 07 
lo't.z't 

2,07'>.25 

'f,  363.20 
239,659.05 
126.61 
8,699.1*9 
5,559.00  Cr. 
62,919.70  Cr. 
123,095.71 
53,092.15 
21,069.15  Or. 
196,220.00 
-0- 

2,  'k;5.47 
79B.13 

109.97 

1,116.00 
-0- 

1,961.16  Cr. 
-0- 
12't.50  Cr. 
>   537, '♦52. 67 

*  2,075.95 
17,996,62 
49,365.29 
10,908.50 
'S635.50  Cr. 
-0- 

22,735.60 

3,  '+72. 39 
16,907.66 

'147.10 
8,579.39 
09'f.0l 
1,595.05 
56, 751. '+5 
3.'K)'(.09  Cr. 
8    182, 769. '♦2 

8  2't,790.1'f 
14,100.96 
^■2?3.'^7 
8  ^*T722't757 

85, 812, 592. 2'* 

8  2,753.93 
66,039.96 
73,352.'+3 
20,7'»2.'A 
$  162,008.76 
85,975,481.00 


J31,75't,56').'t't 
5,012,290.00 
1 ,6r.o, '15  5.92 
-1.^35, 07?. 57 


J  69,031. 

1,010, 

44,515. 

12, GW, 
499,604, 

1,473. 
24,193. 

7,960. 
55.270. 
107,609. 
25,5't5. 

5,974. 
259,426. 

l,l'i<i. 
16,292. 

6,204. 

5,149. 

2,069. 
24,621. 
211. 

1,880. 

1,071. 
45.085. 


06 
77 
33 
90 
90 
89 

65  Cr. 

05 

08  Cr. 

76 
63 
60 
24 
00 
96 
10 
88 
71 
91 
91 
79 
64 
86 


41,709.28 
84,994.35 
264,599.40 
3,200.28  Cr. 
4,635.50  Cr. 
-0- 
175,995.63 
39,064.58 
184,007.11 
7,271.90 
68,209.97 

12,103.12 
6,823.42 

225,053.12 

5.978.579.84 


%  439,925.38 
184,765.86 
15.  575.16 


18,051.28 • 
627,427.97 
607,555.92 
2?6. 353.1? 


8  37,6'(6.77 

515,718,647.70 

120,920.40 

7,017,972.90 

-0- 

06,663.00 

75,572.95 

2,709,002.28 

5,558.55 

1,250,073.65 

'f'f,5'+B.01  Cr. 

2,517,951.25  Cr. 

34,552.12 

0,275,069.80 

57,956.21  Cr. 

2,295,290.04  Cr. 

-0- 

405.80 

23,557.01  Cr. 

1,022,110.58 

2,710,567.55 

15,020,616.60 

-0- 

007,516.64 

100,900.75 

3,115,500.07 

1,111.50 

7,300.75 

10,402.00 

02,070.00 

1,558.00 

51,914.00 

-0- 

-0- 

0,704.51 

0,704.51 

-0- 

60,000.00 

5,272.59 

27,025.03 

1,557.'H 

6,025.'f2 

512.50 

5,470.00 

500.00 

720.00 

l,f>00.00  Cr. 

2,109.03 

i.r.oo.oo 

1 ,600.00 

33,OOU,C.34.75 

8  2,411,052.51 
595,975.92 
4,200.58 


961.94 
766.63 


I't0,063,'f07.75 
5,905,916.76 
552,376.91  Cr. 
69,900.45  Cr. 


I  1,058,052.34 


t  7,080,655.94 


8  6 38. 062.40 
854,201,875.83 


8  1.769.966.32 
855,971,042.15 


8  9,740,114. 


102.0'l0.77 


I02.o'io.77 


49.427i53p.'>2 
859.167.('5'i.30 

55,971,042.15 
S  3.1'.^5.»12.15 


56.737. 
8.96/. 

2.975^ 
,2.92/0 
71.50/'5 
10.69/» 

0.9^0  Or. 
.12/»  Cr. 

.15^ 


.o^/» 

.89/. 

.04/.  Cr. 
.01^ 
.05/"  Or. 

.05/. 

.Ol/a 

.45/. 

.03/. 
.01"/. 
.Ol^S 


.0^ 


.08/. 
1.89/, 


.15/. 
.47/. 

.005/.  Cr. 
.005/.  Cr. 


•  07/. 
.35/. 
.01/. 
.12/. 
.02/. 
.01/, 
.40^ 
10.68^ 

1272^, 

.557{ 
.02/. 
TTl4/, 


.03J« 
1.40/, 
1.23/. 

M 

100.00/, 
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STATE  HIGWAY  COMMISSION 
Accounting  Division 
Helena,  Montana 

/JIALY5IS  OF  R5CBIPTS  AND  EXPENDITURES  FROM  JULY  1.  19-39  THROUGH  JUBE  30.  I960 

Totals  for                     Totals  to  Acouimi 
 June  6/50/60  Totals 


Percentage 


EXPENDITURES 
Payments  to  Contractors 
Right-of-WajrPurchases 
Fed.  Aid  Paid  Const.  Supervision 
Routing,  Svirveys  and  Plans 

Sub -Total 
Maintenance 

State  Owned  Equipment  Earnings 


t5,55'h  206.06 
511,401.78 
?21,655.23 
107.897.92 
85,995,158.99 
590,326.06 
,578.86  Or. 


Losses,  Fire  and  Other 
Bad  Debts 

Legislative  Appropriations 
Highway  Building  Repairs 
Gross  Veh.  Wt.  Tax  Coll.  Exp. 
Importers  Gas  Tax  Coll.  Exp, 
State  Park  Division  Expense 
State  Park  Access  Roads 
State  Park  Division  Concessioners 
F.I.C.A.  State  Tax  Assessment 
Adv.  Payments  from  the  104-70  Trust  \cc. 
Sub -Tot  al 

VACATIONS  ALL 

Annual 
Sick  Leave 
Military 

.Sub-Total 
GRAND  TOTAL  OPERATIVE  EXPENSE 

OVERHE.U)  EXPENDITURES 
Commission  Administrative 
Department  Administrative 
State  Paid  Const.  Supv. 
Maint.  Supervision  &  Div.  Office  Exp. 

Sub-Total 
GRAND  TOTAL  EXPENDITURES 

RfiCEIPrs  CONSOLIDATED 
Funds  Beginning  of  Period 
U.  3.  Fed.  Aid-Primary,  Interstate,  FLH 
U.  S.  Fed.  Aid-Urban,  Sec,  Gr.  Xing,  etc. 
U.  S.  Fed.  Aid  -  Defense  Access  Receipts 
n.  S.  Fed.  Aid  night-of-lVay 
U.  S.  Fed.  Aid  Plans  &  Surveys 

U.  S.  Fed.  ilid  Trust  Fund,  Highway  Act  Reversion 

Refunds  to  the  104-70  Fund 

Vouchers  Receivable  BPR 

Miscellaneous  Construction  Receipts 

Net  Motor  Fuel  Tax  Receipts 

U.  S.  Oil  Royalties  Receipts 

Net  Gross  Veh.  '/t.  Tax  Receipts 

New  Automobile  Caravan  Tax  Receipts 

Size  and  './eight  Permit  Fee  Receipts 

Proportional  Licensing  Idn.  Fees 

Violation  Spec.  Fuel  Permit  Fines 

Miscellaneous 

State  Park  Division  General  Fund  Approp. 
State  Park  Division  L.      C.  Cavern  Reopt. 
State  Park  Division  Concess.  Fund  Rocpt. 
State  Park  Division  Canyon  Ferry  Receipts 
State  Park  Division  Tiber  State  Park  Recpt. 
State  Park  Division  Miscellaneous  Receipts 
State  Park  Division  Tiber  P.irk  Improv. 
Total  Receipts  to  Data 
GRAND  TOTAL 

Deduct  Actual  Expenditurer.  for  Period 
BALANCE  IN  FUNDS 

GEHERAL  L^iliG^R  ACCOUNTS 
State  Highway  Fund 
State  Highway  Trust  Fund 
State  Park  Div.  205  Fujri 
State  Park  Div.  General  Fund 
State  Park  Div.  Conoess.  Fund 
State  Park  Div.  Canyon  Ferry  Fund 
State  Park  Div.  Tiber  State  Park  Fund 
Trust  Fund  -  Fed.  Aid  Highway  Act.  -  Balance 
Vou.  Rec.  BPR 

•  Ad.lusted  to  JV  to  be  made  for  August  i960. 


-0- 
-0- 

10,596.14 
1,995M 
16,101.04 
640.00 
10,867.11 
6,592.91 
449.04 
75,690.21 
2.346.06  Ci 
J  204,880.97 

$  53,026.05 
16,470.16 
'1,756.01 
8  ^4.232.20 
$5,061,518.82 

J  2,815.19 
75,770.09 
88,107.19 
22,919.08 
J  189,611.55 
85,251,130.37 


$1,582,952.60 
570,539.06 

-0- 
254,018.60 
414.880.66 
14,007.05  Cr. 
-0- 

2,546.06  Cr. 
90,000.00 
5,074,664.88 


11,872.00 
1,556.00 

10,576.47 
-0- 
'+,959.50 
1,251. '+2 
100.00 
75.00 
196.15 
-0- 


$28, 760, 50?.  50 
5, 'm,  391.24 
l,759,0'+2.50 
1.767.574.90 


Interest  and  Sinking  Fund 

-0- 

CAPITAL  OUTUY 

Equipment,  Office 

«  13,946.89 

(t  50,664.52 

Equipment,  Photographic 

286.85 

l,5il.78 

Equipment ,  Engineering 

26.09 

18,6;'2.66 

Equipment,  Laboratory 

518.26 

19,2-;;i.l7 

Equipment,  Mobile  and  Maintenance 

178, 812. 'f8 

552,265.9'* 

Equipment,  Minor  Maint.  and  Const. 

185.61 

1,676,53 

Stores,  Mobile  and  Maintenance 

66,467.79 

76,517.51 

Stores,  Office 

5,991.12 

3,293..  70 

Stores,  Gravel 

59,7't0.54  Cr. 

661.52 

Gravel  Production  for  Stores 

16,252.36 

5f',567.67 

Stores  Automotive  Repair  Parts 

48,548.49 

4o,4bo.91 

Authorized  Shop  Sxpenditures 

5,125.51 

14, 5  5').  64 

Highway  Buildings 

15,729.49 

551,574.39 

Radio,  Construction  of  Stations 

-0- 

3;',  59".  16 

Division  Shop  Tools 

1,563.70 

15,45'.,.i5 

Division  Gasoline  Storage 

1,511.10 

11,63''.  14 

Division  Road  Oil  Storage 

2,042.94 

10, 84%  79 

State  Park  Div.,  Maoh.  &  Appliances 

140.00 

2,15c  .80 

State  Park  Div,,  Land  &  Buildings 

2,518.04 

9,116. ?B 

State  Park  Div.  Fum.  &  Fix, 

263.57 

672.46 

State  Park  Div,  Stores 

278.22  Or, 

2, 506, .68 

State  Park  Div.  Gasoline  Stores 

122.87 

179..  ?9 

State  Park  Board  AR  (357) 

921.20 

13,957.;+ 

Lewis  &  Clark  Caverns  Work  Shop 

1,515.81 

22,094.77 

Const.  Gravel  &  Sand  Pits 

2.529.95  Cr. 

5.0'^6.55 

Sub-Total 

8  297,319.46 

MISCELLANEOUS  OUTLAY 

Highway  Tourist  Road  Maps 

8  1,695.9't 

i      51,55*+. -'7 

Dissemination  of  Public  Information 

9,771.60 

84,995.5'+ 

Retirement  Premiums,  State  Paid 

50,849.20 

260,865.50 

Accounts  Receivable 

25,900.56 

20,252,47 

-0- 
-0- 

171,675.20 

28,095.00 
205,045.40 
7,281.51 

69,899.01  ♦ 
19,169.77 
5,492.70 

257,006.57 
151.451.42  Cr. 


$  500,359.85 
215,027.77 
14,692.00 


$  19,118.11 

841,560.81 
75'+. 451. 52 
^'*1.5'*0.55 


$19,202 
6,959 

25. 
5,900 
1,600, 
179. 

50 
101 
55--; 
16,611 
885 
5,550. 
10, 


2,546.06 
609.51 


,905.60 
,586.16 
,557.01 
,825"00 
,904.64 
,095.20  Cr. 
,007.84 
,459,26  Cr, 
,725.28 
,976.66 
,854.85 
,590,52 
,877.50 
',219.00 

), 776.00 

-0- 
),576.47 
,,550,00 
i, 670, 88 
.,7'+4,l? 

607, 50 

557.50 
',559.90 

555.00 


8  8,912,608.52 
945,190.8} 
6,404,85 
2,025,50 
1,251,42 
512.42 
589.73 

2,955.57 


835,764,111,14 
6,184,340.59 
507,049,71  Cr. 
185,00  Cr, 


$  1,009,895.12 


$44,520,451,91 


$  1.836.470.59 
$46,156,922.50 


8  5,195,812,15 


852.050.648,97 
856,026, 461, 12 
46.156.922,50 
«  9.869.550.63 


8  9.869.558.62 


62.31^ 
7.5^ 

3.63/. 

13.40/. 
1.10%  Cr 


,04/. 
,04/ 

1.16/. 

.17/ 
.01/ 

"13/. 
.09/ 
.03/ 
.50/ 
.07/ 
.05/. 
,05/. 
.02/ 

.02/ 


.03/  Cr 
.05/. 
.01/.  Cr 


.11/. 
.18/ 
.57/ 

.0'4/ 


.57/ 
.06/ 
.45/ 
,02/ 
.15/ 
.04/ 
.01/ 
.51/ 
.52/ 
2,19/ 

1.08/ 


1.58/ 
96.02/ 

,04/ 
1,85/ 
1.59/ 

.52/ 
5.98/ 
100.00/ 
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ALLOCATION  PERCENTAGES  FOR 
DISTRIBUTING  STATE  CONSTRUCTION  FUNDS 


URBAN  FUNDS  INTERSTATE  SYSTEM 


Financial  District 
and  Urban  City 

FY  53  -  54 
to 

FY  59  -  60 

FY  60  ~  61 

Financial 
District 

FY  57  -  58 
to 

FY  60  ~  61 

1  -  Kalispell 

4 0 2108 

3.7419 

2 

2.5441 

2  -  Havre 

3.4968 

3.9889 

4 

4.9933 

3  -  Glasgow 

2<,4079 

6 

7.8042 

4  -  Glendive 

2.2721 

2.6376 

7 

16.3766 

5  -  Lewistown 

2 08425 

2.7565 

8 

21.5570 

6  -  Great  Falls 

17.5850 

20.7076 

9 

11.6567 

7  -  Helena 

7 0 6030 

7.5325 

10 

10.6986 

8  -  Missoula 

11 „ 2089 

10,1007 

11 

18.6743 

9  -  Anaconda 
Butte 

4.8669 
IS  0 12 34 

4.4968 
10.3759 

12 

'Vr\+  a  1 
iOXaX 

5.6952 
±uu .uuuu 

LO  -  Bozeman 

Livingston 

4.8976 
3.3226 

5.0099 
3.0365 

.1  -  Billings 

15.5732 

19.5842 

.2  -  Miles  City 

3,9972 

3.6231 

Total 

100,0000 

100.0000 

Prior  to  FY  53-54  Urban  Funds  were  included  with  Primary  Funds. 

Prior  to  FY  57-58  Interstate  Funds  were  included  with  Primary  Funds, 

Urban  Funds  are  allocated  only  to  cities  over  5,000  population  in  pro- 
portion to  population  of  respective  cities , 

Interstate  Funds  are  allocated  to  financial  districts  having  Interstate 
System  mileage  in  proportion  to  the  estimated  cost  of  completing  the 
system  in  each  district. 
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AVERAGE  DAILY  TRAFFIC  AND 
ANNUAL  VEHICLE  MILES  OF  TRAVEL 
ON  SECONDARY  RURAL  HIGHWAY  SYSTEM 


Year 

Average 
Daily 
Traffic 

Annual 
Vehicle 
Miles  of 

Travel 

Rural 
Highway 
Mleage 

(In  Thousands) 

1947 

106 

114,520 

2,960.940 

1948 

110 

119,753 

2,991.200 

1949 

120 

130,954 

2,981.491 

1950 

124 

134,248 

2,965.137 

1951 

133 

150,120 

3,094.807 

1952 

137 

162,392 

3,240.800 

1953 

144 

177,814 

3,384.634 

14^ 

^ ,  d4o  .  PhJ? 

1955 

148 

214,901 

3,971,118 

1956 

150 

241,004 

4,409.476 

1957 

142 

249,702 

4,817,305 

1958 

144 

259,142 

4,940.234 

1959 

154 

283,801 

5,064.199 
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